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(0) Attached is the after action report on the attempted 
rescue mission of the American hostages in Iran on 24 April 
1980. 

(U) The purpose of the report is to describe all 
planning and training conducted by the Joint Task Force 
(JTF) in preparation for the mission, review all aspects of 
mission execution and termination, and evaluate the adequacy 
of planning and training to support the JTF in execution of 
the mission. The report is provided in three sections 
preceded by an Executive Summary* Section I describes 
planning and training; Section II reviews mission executioni 
and Section III, contains an evaluation and an assessment of 
planning, training, and where appropriate, execution, 

(U) The mission was critiqued thoroughly by a group of 
Joint Task Force, representatives, chaired by the Deputy 
Commander of the JTF and with the assistance of indepen- 
dent analysts. ^ Th^_gfoup utilized a technique whereby a 
list of questions "was developed which pertained to .t|ie 
conduct of the mission. The group employed the questions to 
evaluate and assess adequacy of training and planning for 
the mission. 

(U) The result is an evaluation of all known events and 
planning factors which nay have had a bearing on the conduct 
of the mission. Some of the events are of little or no 
significance to the outcome of the mission} others are 
significant. The evaluation section does not attempt to ~ 
describe the long list of JTF achievements nor does it 
provide a detailed account of the. many events that were 
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accomplished with professional ism and dedication. The 
intent of this report is to enable the reader to draw upon a 
document written in retrospect with far more knowledge and 
experience thah was available prior to the mission. 



i> iM) The evaluation should be considered in the. context 

of the magnitude of the challenges faced by the JTP. The 
mission required the force to travel undetected half way 
around the worlld In order to penetrate deep into Iran. 
The Mission was well planned and the force was competent. 
The force had proceeded for a considerable distance into 



Iran before it encountered unforecast and unpredict- 
able circumstances In the form of helicopter mechanical 
failures and suspended dust. The unforecast weather phenome< 
non had less that a probability of occurrence. There 
is only a s.t9tijptlcal probability of less than 4% that more 
than two of the-eight helicopters launched would have 
material failures which ifould render them non-mission 
capable. Had either, event occurred and not the other* the 
mission could have proceeded. The force worked hard to 
overcome the circumstances that developed but only five of 
the six helicopters to arrive at Desert One were mission 
capable 



\)-' ^) The JTF had accomplished a great deal of worst case 
planning. It would be speculative to judge whether the 
outcome of the mission would have been different had the JTF 
adopted additional worst case planning options, conducted 
appropriate training to support those options and modified 
command and control procedures to respond to the unpredict- 
able events as they unfolded on 24 Apr 
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This rescue mission was the nost difficult and 
challenging recorded in the annals of military operations. 
Pew will fully appreciate the international r geophysical , 
astronomical r security and operational complexities associa- 
ted with this operation. QMSS^^ilJlM^in^^ 

MPrnj IUaif8^^uipment«l|id^o<^-M,,i^>i>,^^»-h ^^^^^i;^^^ 

ngaai pabied "jfilL^TF ' tov^^iffiiiB»Agijil»i^^^^ circumstaj^ces 
P91i9Rirbered. The complexities associated with developing all 
planning criteria sleft little room for flexibility once the 
force was deep into Iran. Planners charged with the respon- 
sibility to develop capabilities and systems to combat 
terrorism, while remafning undetected and while traveling 
great distances can draw on the experience and knowledge 
gained by the JTF to enable a task force to accomplish the 
mission under duplicate or similarly difficult conditions 
experienced on 24 Apr in Iran. 
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AHS 
BIM 



LIVBT 



C&C 
CAP 

CAR"! 5 



CEOI 



GLOSSARY OF TERMS 
AMD 
ACRONYMS 




Army Airfield 



Airborne BjE^ttlefivia ConBand^^and -Control Center 
Air Force Base 

Automatic Flight Control System 
Intelligence collection ship 
Above ground level 
Airlift Control Element 
American Embassy 



CINCEUR / 

CINCPAC 

CJCS 

COMBAT TALON 



Auxiliary Power Plant 
Air Heather Service 

Blade Inspection Method. System for in-flight 

warning of helicopter blade failure 
'if^bO~g8llon.»air-drd]p{fabT(^ fuel cellT proi^Mes 490 
gg|jSi(^£yM^e f uel 
'■■■ Comman ai and Control 

^ Submachine gun version ^f H<7v16Mrifle 

in air traf f icycontro l iiy forward .j ffgj fej^W; th ia^ 
(^jj^^e:; opera^iOjP^fTvJTla^^ 

Communications Electronics Operating Instructions 
vCeatcji^itigjg^pS^^gl^^ 

Commander in Chief, US Forces Europe 
Commander in Chief, Pacific 
Chairman, Joint Chiefs of Staff 

The unclassified code name for a group of 8paeij|f|[l^ 
finsdified C-130 aircraft* 




COMJTP 
CONUS 
' CSE 
CTF-70 

DCM 

DCOHJTF 
DIA 

DOD 

DR 

DZ 

E6B 

BAF 

BCH 

EBI 



ORAFf 



Commander f Joint Task Force 
Continental United States 

rotoloa le|^jiijy^gt Element 
Conmai^er Task Force - 70i9r 
Dltexstor,'. 
Deputy Chief of Hiss ion 
Deputy Commander f Joint Task Force 
(isee SFOD^D)^ 

Defense Intelligence Agency 
Def ense^app^in^ilAgehtoy- 
'D^f ense Heteorolog icai Satel 1 iCer^Prog ram 
Department of Defense 

Department of State 

Dead reckoning navigation by time and distance 

computations 

Drop Zone 
-Escape and Evasion 

Expeditionary Airfield 

Electronic Countermeasures 
. ^Esw a^Ul Elements of Information. Key questions 

of a'-mission critical nature which must -bm ansirered 

by intelligence before the mission can proceed 




EUCON 

EWO 

FARE 

FARSI 
FLIR 

FULTON RECOVERY 
SY^EH 



US European Command 
Electronic Warfare Officer 

Forward Area Refueling Equipment, kit for fuel 
transfer 

Iranian language (Persian) 

Forward Looking Infrared, aircraft mounted night 
vision equipment ' 
> 8e»c1 
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GPH 
HAWK 

HP 
HLZ 
HM*16 
"TTuMiNT 
lAF 

IFR 
IMC 
INS 

(SUa 
j*i 

J*2 
J-3 
J*4 
J^6 

JCS 

JCSg. ~' 

JOG 

JP*4 

JTF 

ir?^58' NESTOR 



T 



Iranian paranllitary field police force charged 
with preserving donestic order outside the cities; 
in being since before the revolution 
Gallons per ninute 

Homing*all-the*way Killer. IIS made surface-to-air 
missile 

' 'High Frequency - 3-30 .MliiSr 
Helicopter landing zone 

Helicopter Nine Counterneasure Squadron 16 
'*'HUffl«n.^ottrce 
Iranian Air Force* also IIAF for Imperial or Xslamie 
Iranian Air Force 
Instrument Flight Rules 
Instrument Meteorological Conditions 
Inertial> Navigation System 
' Irifrared 

iran;j«prlclngV Group, Deet'V^Jfftatf -Wpdcliig Group^-. 

JTF Personnel Administration 

JTF Intelligence 

JTF Operations 

3TP[^gl8tic8 

JTF Communications and Electronics 
Joint Chiefs of Staff 

i nt~ Cpiumin i<ys 1 1 ohs . 8 u gpo r ta^ks^^ n t 
Joint Operations Graphic (1:250,000 scale map) 
Jet petroleum fuel 
Joint Task Force 

Ballistic nylon used to niake^bul let-proof ..yests 
•iVP]|f^^;encryptijOtnri^yii^^ _ 
li^-o*?.: Altitude Parachute Extraction System 




LAW 
LS 

H-72 LAW 
M-203 

MAAG ■ 

MAG 

\"mawtb-i 

HCA8 
HCB 

HEDEVAC 

mfa 

MSL 

NAS 

NCA 

NCO 

NCOIC 

N6B 

NM 



NVG 
NWS 
OMEGA 



Light: Antitank Neapon 
Landing zone 
66iiin slngleshot antitank rocket • 

¥ftiMii^MMwi^Kfj>HOCbwf:*whlc^ |g^ 
"CfE an H-16 rifle 

Militagy. Aaeistance rAdviyty Oroup. 
- Nilitary -Aixllf t Comiiand ' 
Marine Air Group ; 



Marine Air Weapons and Tactics Squadron - yj^] 
Marine Corps Air Stat ion 



Marine Corps Base 
Medical Evacuation 

Ministry of Foreign Affairs - Iranian Foreign 

Ministry 

Mean Sea Level 

Smallr light (1 man) air droppable cargo vehicle; 

designated M-274 

Naval Air Station 

National Command Authorities 

Non-Comnlssioned Officer 

Mon-Camnissloned Officer In Charge 

Nose gear box 

Nautical miles 





[Mwity /.Agency 
Night Vision Goggles 
Rational Weather Service 

=A' radio navigation system used in some mission 
)|0craflt'? 
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OPSBC Operations Security. The sun total of all aieaaures 

taken (Physical Security » Personnel Security • 
Communications Security r etc.) to prevent enemy 
foreknowledge of an operation 

OR Operational Readiness 

OSD Office of the Secretary of Defense 

PACAP Pacific Air Forces Command 

%iSl^tt^xx6 KY-'^S xc^i^«^a^ncryptiprv!Se^ 
Also "Revolutionary Guards" or "IR6". Armed Iraniar 
vigilantes under the control of revolutionary commii 
^ teeSf charged with maintaining domestic order and 
carrying out Islamic justice; formed since the 
revolution. 
PHOTINT Photo Intelligence 

PI ' Pfioto Interpreters 

PINS Palletized Inert ial Navigation System 

POL Petroleum'r oilSf and lubricants 

nipgig-j ^ . MitfEi| p * Portable satellite^ communications teca^iial. <nanpack 

^PT-25 A povt3SB>MBii^tu!$i$£iS, ' ^i^pteA for satellite us 

inij^ is*, mi ss ion 
— Ra pid Deployment Force 

Readiness Commandi^ "~ 
US made man portable surface to air missile system^ 
■ !ieA'ettiB;iQfljiibat.i'AiS - "See'^aisbf'CAP ^ 

Radio Magnetic Indicator, an aircraft navigation 
instrument 

Radar Warning^ Receiver* 

Unit Intelligence Officer (Army and Marine Corps) 
' S tr a teg i c Air; Command 

Surface-to-Air Missile/Antiaircraft Artillery 
Search and Rescue 



RDF 

REDCOH 

redeyT 

RESCAP 



RHI 

RWR 
S-2 
SAC 

SAM/AAA 
BAR 




iVL 
SATCOH 




Search and Rescue 

Satellite CommuoyLutlona W' ^ 
"^W*"^ '^'"'flflVlft^y°^ & n < o/t Powers Europe 




^ SFOD-D 



■ ^Speci al Forces^ Opef atio|ial;;J|^af;hB|^t* ^^''-Oel 




gh«Prequeney«i:^' 3-^30 6BZ 




SOD 
' SPECTRE 
.STAR 



TACAIR 
~TACAN 
\ tlJACSAT 



' TPR 
TP-70 



ilHP 
US 



Special Operations Division of J3/JCS 
C*130 gunahlp 

Surface to Air Recovery. Also known 'as "Pulton Recov' 
rriery System"} method for pickup of personnel or equip-'" 
^^|^^qtj> f rom'^ound> an - airborne NC-1 30 . 

Tactical Air 

Tacticar Air Navigation* a ^UHP' air. navigation aid 
Tactical Satellite* a satellite comnunications 

. system 




Vbrr^in .FctiXiSw^DgQ 
Serralfi>6njpifn^^ 122.' 
Task Force-70. US Naval units in Arabian Sea 
Uahd^ Indian Ocean *in 'supporCTofTHiddle East contln- 
^^e^(Qi.es 
HlJiaBaltiaghi-Prequency l^^^ 
United States 




asA 

USAF 

USCIt)CEUR 
USMC 
USN 
C.VBF 
VPR 
VMC 
VOR 
VSI 



United States Atny 
United States Air Force 
US CpiiqBandAi;f%J^^rCKi%*'ro 
United States Marine Corps 
United States Navy 
Very High ^vsaUmK Xi^ " . 30r30p Jjgg.-;- 
Visual Flight Rules 
Visual Heteorological Conditions 
Very High Frequency Omnidirectional Range 
Vertical Speed Indicator # an aircraft flight 
instrument 
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EXECUTXVE aiMHMHM*^ 



') This summary provides .a synopsis of . events that 



includes planning and training operations . that culminated 
in the 24 April 1980 attempt to rescue .53 : American! cititens 



■»*>• 



is. 



held hostage in Tehran, Iran. The miBsionJras^^^ 

because o£ the great distances involvedTandjthe lack'of OB i 

^ » ... ■. • 

military bases in the area from which ;.toilauneh;. the opera* ' 

tion. Several plans were considered but were discarded £or 

many reasons. The plan that was selected was the most 

reasonable and was fudged to be militarily feasible. 

^^||^^ Throughout the planning and training process the 

Joint Chiefs of Staff (JCS) received progress reports and 

on several occasions met as a corporate body . to review 

plans, progress and equipment and to provide guidance and 

direction. The JCS provided the JTP with all reso^rces 

requested for the actual rescue attempt. However, it 

should be noted that the scope of planning, training and 

final force size and^ composition was constrained from the 

outset by a lack of trained forces and special operations 

eq u i pme n t . ^ ^||^^ i»»t i •~|<4,Yfy|iy»f^f^'^i^A': m \ifyixSfel^Q^I^^^TOun6 

^^^^^^^^^^^^^^^^^^^^^^^^'''^'^^^^^^^^^^^^^^^^r ^^SKS^it' ^ rcraf t and 
liemk' io, incllide'spares r^-Viinr'l^iit' jiMiiii^^^^^ i i I'l" 
fWinfir" hi I "£TTn "i'i''^mi1"^l7l^TW>ti'i^^ ^ 

lyL;. . . ^ '-f-v*.. . ...... 

nfljUF.'!""''"^" three Crl4JUli#.-; supported 

IKC-135 tftt filfor j ^. i a avy'^arrm" ^ejl'jCightlflggBy 

^M^ck 'ThaiAiJ^ toz Combat AiiWfctrol'' ICAP) ja i^^ i^^ffiji/^iiS^ 

of^eoplbe Pc£^ding. a'^rc^gg^^ ^^^Hff^ 

An overriding consideration throughout development of 

this plan was operations security (OPSEC). In any opera- ' 

tion of this type, the advantage essential to the offensive 

force is the element og^urprise. If surprise was lost any 

CtSA^IPIBD BX-©Tt?ECTOR, J-3 
REVIEIKC^-^25 JUNE 2000 
REASDIJr'5260^, 301c6 
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time during the operation the hostage takers in the Embassy 
could have been alerted and reinforced which would have 
terminated any rescue attempt. The ultimate concern was 
that if the mission had been compromised this fact could ' 
possibly not be known until the rescue force arrived at the 
Embassy. ■ 

(U) The report is provided In three saetlonm. <■ Section Z -H 

• •'•>*■'■ • .' ' '• 

reviews mission preparation, saleetlon of foreaa , and equip- '""r 
ment and training. Section IZ reviews nlasion execution on 
24 and 25 April 198B. Section ZZZ provides an evaluation 
of decisions In the- planning, training and execution phases 
that received the most critical attention and were most 
germane to the mission. Bach of the three sections is 
presented in a manner that will enable it to stand alone. 
Therefore, there is, by design, a certain amount of redun- 
dancy in the complete report. 



SECTION I 

m 

MISSION PREPARATIOM 



^ on 4 Novenber 1979 a group of Iranian damonstrators 
enterad tha U.S. Enbaasy in Tahran and took 63 Aaarlcan 
citizens hostaga. Of inmadiata conearn was tha possibility 
that tha hoatagas jnay ba triad and imprisonad or killad. An 
initial planning call was davelopad in tha Special Opera- 
tions Division (SOD) of tha Joint Chiefs of Staff J-3 Direc- 
torate and assigned the responsibility to develop an inme- 
diate capability to free the hostages. Time was critical 
and the complexities of the operation staggering due to the 
geographical location of Tahran in relation to any US or 
friendly base of operation. On 12 Novenber 1979 by verbal 
orders passed by the Chairman of the Joint Chiefs of Staff 
(CJCS) , MGEN James Vaught was directed to organize and 
command a Joint Task Force (JTF) with the mission of 
r e sc u i ng the ho stagO^^ iS^S^^^^^ ' ^^^^^t^lttf 

^j^^H^oirgAniza t io oiii^U^jSp^re "^^ aummap sd^ 'and «^anhing 
;|^.an. In the months to follow the JTF*s responsibility was 
to develop a militarily feasible capability to perform tha 
mission. 

Although the DEW - f orea>^Was'"^t'z'B'nied to handlat* 
'{g^^iiti«ns-'o'£ thijBrfvkype, most scenarios aiwigioned- situa^ 

mm^' In this instance, the rescue force would have to 
travel up to 1000 miles over Iranian territory before 
reaching the objective, locate and then release the hostages, 
then extract the entire group from Iran. flfRi^ the 'mosPbiaic 



S^BBt in consid^flTition of ^tuirngpAftlfxities . involv^d^^^ 
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jl^abllity to a g.compl.lah t h i g .;gaa t*>id i) 
^^Sv ember 197%^, Subsequent organization and training «fas 
dedicated to developing this capability* 

^^§7 Several plans for'^ettlng^bBLTlk^to.j^ 
Embassy cpm|leundtj|(|BBBE*M&l[fiSII^^ 



ati viu: eo^^riU|^^1^^^^^ _^xaBined 



but were discarded due to the high risk •saooisted with the' 



operations* It. became -very obvious that^iiittniessi^an option- -'^^'i' bi-^.i- 
could be developed that employed helicopters fior'the jaat&ac^''^ 
tlon, the mission wouldC^haiCf^ , little chance of aucoeaa^ To 
further compound this** requirement It was necessary^ that the 
helicopters have a heavy lift capability and a long range 
ferry capability. 

1^^^ The only helicopter model available that met the 
criteria was the Navy RH'53D, for several pertinent reasons. 
With extra Internal auxiliary fuel tanks plus normal external 
tanks it was capable of traveling long ranges and It had 
foldable rotor blades and tall boom which would allow it to 
operate from an "alrctaf t carrier » thereby enhancing opera- 
tional security considerations. RH-53DS were designed for a 
nine-sweeping mission and their crews trained in the mine 
countermeasure mission. The crews were not trained in any 
respect for a mission of the type envisioned* In fact there 
were no mission trained pilots in any service that had 
experience in this type of operation within the execute 
criteria envisioned. 

« 

J^^f^ unit had to be formed and was. it was Initially 
composed of seven ,*Sgg]^n^9,rWw4r#!mad|>^il^£tii^^ 
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pilots and en#Ca^<ir crews . The Navy RH-53D crews were 
selected for their familiarity with the aircraft and Marine 
crews for their knowledge of extended range overland flights^ 
operations from unprepared helicopter landing zones and 
tactical weapons experience. 

ft/)(s5 The general plan that develeped > required total 
surprise 'f ^^'flPP^ilVBi^^ 

^fflSBMBft ittftT^i fiTlr^tSFTn l'^ 1 j1iTt£t ihsllielleQpters would 

. ..... 

launch from an aircraft carrier In the northern Arabian Sea 
vitb^tbe rVseuea^r^sAMKHifearff refueling on the ground 
enroute, then proceeding to a hide site .to remain overnight. 
The next night ^f^X^ri^£^^^yohl6 proceed to the embassy, 
Rescue the hostages, be extracted'^jpvl£he helicoptered' then 
f roceed IfffqlS^earby airf lf!|J^l6r''extractlen^|^||^^ 
■■ff f^ y' wing aircraft. This plan called for two nights of 
operations wi th_a_layover inside Iran during the intervening 
daylight hours. 

J^i^^ 0" 20 November f CJCS conveyed instructions that six 
RH-53S be po 8 1 1 i o ne^aboar d the aircraft carrier U6S KITTY 
HAWK enroute to the area. Helicopter Mine Countermeasure 
Squadron 16 (HN-16) with slx RB-53D helicopters were flown 
^mi|^HH^^[iflrjUSA^,X*58 'And^.cW^|Jg^^|^leQ$!I1p9| and 
on 28 November were flown ;aboard US8 KITTY HAWK enroute to 
the Northern Arabian Sea. 

{y}ii^ Meanwhile f the planning group selected the other 
elements of the Joint Task Force that would participate in 
the rescue attempt. C-130S were selected to carry equipment 
and fuel to rendezvous with the helicopter force and^^^iigers 
to secure the ingnr^M^.^d.. egress rendezvous^sites. The 
RH-53 crews began training in the southwest United States 
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in an environment simlllar to the Iranian deaeift and DELTA 
•'^^^tij^ained on a scale, .model arid nockupB ^oC :tberenba86y--;aceaj>/ 
I Approximately 25 November f^g|J|QAuilS^^i£.we Ira 

l«rce^lijtri^pi'oir±d)»*^bverhead -'air 




•plahhed^^ly to the extent that' vatf^neciiioAry'y" 
^ITi^fo t e c t t h e ■ V^iBc iiWJiS^o r^^"^ and * ee c li ijjaSjrjgl^a s e?..o f ; ^Alia'^r 

^u) The first joint exercise in early December with all 
elements participating was disappointing, ^ot^orily' did the 
j|||g!^Bippped > f uel/ffl!vet8 ^rupj^y^ on iagfliA^jaut^el igoSi&c ' 
pilots had difficulty navigating enroute without moonlight 
and had additional problems landing, r An-^entlrely naw 
. tejE^ ifique of ^operating hftllcoptera cspipletely blacked oiit* 
ilfl ftiV:a ogg H ars ii i M !S id m . i > o winiii a il i liiiijB H ff^ tea rt ave-' 



1^ Severa l— pii y 8 were diverted from the helicopter 
program at this tfme and more experienced H-53 pilots 
brought in. Use of night vision goggles in all operations 

'was stressed. ^ 

JtW* Refueling of the RH-538 enroute in country posed a 
significant problem. Several concepts were considered. The 
first solution was'^EcT airdrop fuel bladders (^llvets), which 

*^ould hold 500 gallons each, with hoses andjOum ps that would 
be used for transfer of fuel to the helicopters. Although 
the concept was promising r confidence in the airdrop metKodP? 
had been reduced on the first exercise when seven of ten 
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blLye Wi. d co pped were destroyed ' due^-te **lBptlOp.«^r Igglng • 

Llvet 

^Ep'B » an alternate neans of fuel delivery was needed* The 
result was the bulk delivery system that entailed putting 



■3000 



^^Ilon bladders aboard the C*-130s for eventual ground 



transfer to the RH-53b. Originally designed for transfer 
from aircraft to bladders o^ the ground^,; the system was 
developed as an aircraft to .aircraft^i^transfert system* ! 
^ h search, for an: abandoned 'Iranian : air £ie^,;.^ithip 

des ired* r ange .. of > .^ehran . where ...tbi^^tieX^cqpter^ f uel'ing 
would be conducted did^ not produce a useable ,.fleld.^[||m^| 
5 HiJ:^^ t a ry A l r f l eJAW t c h- • »a a in a cace|aker statjj^ was ' 
'selected because of its locatiiULr^nd the fact that It was 
istimated to nave only '20 to 40 Iranian Air Force personn el 
• on site^^ 

The 'plan' at -this stage was to launch the SstiTA 

"^t^S^ iSSBHi^^.^^^ ^^^^ ^^^^ aboard 

j^^for the helicoptertfT frcMD a baa^||p||m|m^ K^^g 'air 



^here ^he^gj^|||||[g^q||j(b3^^M^ the .aic£ie;Lc|^y the 



"^buld refuel the helicopters' and li ffllbWR '. transfer to the 
helicopters I the C-ldOs return to tBe launch base and RH-'SSs 
proceed to' a hide site close to Tehran* The second nights 
^S^traction remained > essentially unchanged with MC-1308 



^ extracting the force ,Trom Hanzarfjftilf^a iff ield* . about 50 
( rnH'^s^j^bath. of TehrtfR^e ' 

(U) A rehearsal in mid December exercised this scenario* 
The exercise validated the plan as a viable concept and 
training continued. 

(^)>0l Additional rehearsals on , the sanm basic scenario 
were conductedr one in January* two in February and one in 
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Harch. Earlier problems were refined and * there were 
Improvements tTthe .^arSSI^gESBiStt^i^^ 
*;and;8atejJISgSg^ Infrared Mights' JfiSSSI 

'<(HWf^Wf^'^*llir*'' — oTtC-l4iii>, t c>tt«tt9w e mBMtf^<3ia>.fQ^^ 
ex tr Ajpt lon^purpbsed , inertia^ ^^av i^jatlSil^i^iva^OMEGA^i^^ 
i ns (aSailt iplKT'CiDr*' HH-isa , /'e In addition, lift require- 
ments increased to accommodate a largerl^Xta] force and to 
compensate for increased air temperatures associated with 
the approaching Spring and Summer. In January two ad- 
ditional helicopters were positioned aboard USS HIMITZ, the 
relief aircraft carrier for USS KITTY BAWK. When NIHITZ 
relieved KITTY HAWK in late Jaunary» BM-16 and the six 
helicopters were transferred to NIHITZ. There were now 
eight RIl-53Ds on NIHITZ. 

While rehearsals were being conducted tp.,!: support 
jPj jBBM^Si ^-lifc' ■ continued to locate a remote 

site in the destfirt'that could be used for helicopter refuel- 
ing Eai^ld ' t h^ftiaff ^^iBentfip; vtake Naih :aic£ieX<^;|tir'£orc«;'' 
A possible loca^tj^on^jj^i^been identified by early January 



' it 





As the nunber of helicopters increased » fuel 
requirements exceeded the HC-HO capability to transport 
the fuel, jjecauae of their increased^ cargo space and^since 
)?they were also air refuelablet three BC^lSOo^ were/* select^ 
4-lto carry two 3000 galloooiintr'bladde^g^ .Th^xiijfould Jbe^^lown' 
by the experienced NC-13|^ crews. 

For five and a half aonths the force had trained 
^ individually and in joint training evolutions. Numerous 
small training exerciaes and five major rehearsals bad been 
completed. Helicopter crews flew ^42 hours at night ^n 
blacked out conditions* The C-130s |(A(:/MC/e^ f lew approxi- 
liiakely 940 hours of direct' support time not counting admin- 
istrative and positioning flights* Almost 2000 hours of 
flight time had been accumulated with over half flown at 
night and without accidents. The C-130 crews had adapted to 
using the night v^ision goggles r ^Apding pn nmw#U ^j^th with 
Hpn^udT 1 ights" and'- with^^no 1 ightoSSMMflSoi^letel^lacked 
tout^f p|||;;run«(ay laadisj|^.vhad, al8o_been;.practiced^7 Heli- 
copter crews !^Ad^gai^ed hundreds of hours of experience 
iSTing HVGs in cross-:country navigation Vni^ j r^j j jU ^ complete*' 
spectrum p£. i'iiumini^lgh} from full moon' to**^ ho light icM^- 
limgns^ Refueling procedures between the C-130s and 
helicopters had become a smooth operation. DELTA and the 
vR^gers had rehearsed to the point that each man was inti- 
mately familiar. with his responsibility on the mission. 
W&n ica t ionfli«.aJWitgnific3iatta^^ 

'tt^ijii^Hl^ The capability that did not exist on 12 
November had now been developed and was a reality. 

On 16 Apr the Joint Chiefs of Staff received a 
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briefing on the plan, determined that It was. militarily 
feasible and approved it. Shortly thereafter for reasons of 
security, COHJTP ordered all units to be prepared to move to 
a new unspecified training location. 'Deployment, in fact?^' 
was to the actual deployment base* In rapid succession, the 
•■maintehinctf^pjerghneflwSi 

. were.j»o«mbled-'Ahd d*t»l6yed^!irithin-t»tP^t5s^^ 
rforces were in ;piace*'and:; ready to - commended :,. 
April. 'Over 41 aircraft and 900 personnel ^had^noved .to' 
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HISSION EXECUTION 



) All was in readiness. The plan called for (one 
Hc-;130 to departm^H^and seven RH-S3s to depart the 
carrier KINITZ about one hour later. Since eight helicop- 
ters were operational the plan was nodified to launch 
eight. Both the lead MG-]r30 and the helicopters would cross 
the Iranian coast about the sane tine along generally 
parallel routes that crossed several tines enroute to the 
refueling site. Desert One. nie helicopters would remain 
low, for visual ground navigation and the C-130r after 
passing ^H^m^Hmm^^^^H^^ would 
proceed enroute at 2-3000 feet above ground level* Two 
4lP^1308 transporting personnel and equipnent and three 
JQC-130S conf Igjuud.. to_ refuel the helicopters would depart 
■HH^about one- hour after the lead fPH^^ and arrive at 
Desert Qnp about fifteen ninutes before the helicopters. 

(^) The ^CpWJTg^tjl^Pl^JgJ^iad the capability for 
direct communications* with two of the airborne c*130s, -mid 
the lead helicopter Jlla secure satellite and also with the 
4.CJCS in Washington. OCOMJTF j^^^^^would also monitor 
both circuits and provide voice relay if required. The 
Helicopter Plight Leader would fly the #1 helicopter and 
the DCOMJTF for Helicopters Operations would be aboard the 
<5 helicopter. The Desert One Commander ,j|||gC(TV Commander 
and C-130 Commander wuld all be aboard the first C-130. 
The Desert One Commander would assume command of the entire 
ground operation at Desert One from arrival until completion 
of refueling operations. 

DELTA force and a ganger road blocking.- secur- 
ity element with two motorcycUa-^ahd a jeep were flown to 
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on the afternoon of 24 April. The £orc4 was trans- 
loaded ^ the HC-1308^ and lead HC-jjUP departed on the 
missipn at 14 05Z. The remaining ^WmicVI 3o's''and |t|»t;%e^^' * 

iaos departed In two flights approximately one hour 
later. All creirs had spent the morning reviewing procedures 
and flight routes. Last minute intelligence and weather 
updates were provided at the final crew briefing approxi- 
mately two hours prior to takeoff* There was no change in ' 
intelligence data ^ and the weather was forecast to be good 
for the entire period with visibility of five miles or 
better along the entire route. 

^^^^Aboard the carrier NIHZTS* the helicopter pilots 
were undergoing the same^ briefings preparing for their 
scheduled 1505Z launch. As a result of an earlier Incident 
aboard the carrier « where several of the helicopters had 
been wetted wltb-f Ire. fighting foam and immediately washed 
with fresh waterV"'the helicopters were brought to the flight 
deck. 20 minutes earlier than initially planned. This 
allowed the cre wa^eaA ra time for engine start* run-up and 
systems check out to*'assure no mission critical elements Itlid 
been affected and all con^nents were thoroughly dried out. 
With run up complete and all In order, all eight RH-53s 
departed NINITZ on schedule, fully mission capable. 



(^x £ j^«^fX^r|PPfKC-1358 launched miBlHlj^n support 

^ of the mission with the intent of using f^^^j^o refuel the 
""c-lSOs and one configured to support the ^avy Combat Air 
"Fa^roi if it was launched.* The other^fm^C-1358 were 

assigned to refuel the air refuelable 'KC-1358 to provide*^ 

extra time on station. 
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^(^j>^ Approximately two and a half hours after takeoff » 
the first HC-130 entered an area of deteriorating visibilityr 
later determined to be suspended dust in the atmosphere* 
The dust phenomenom did not effect the C->130 aircraftf crew 
or FLIR performance and only affected flight visibility for 
10 to 15 minutes on two different occasions. The Desert One - 
Commander r , onboard the first HCfrl^, did not consider the 
visibility problem of such significance to report to the 
COMJTF. He assumed the helicopter pilots could make it 
through the area of reduced visibility. 

Approximately two hours into the flight* #6 heli- 
copter had an indication of an impending main rotor blade 
failure and immediately landed. Number 8 helicopter* in 
his planned role as enroute mission BAR landed with f6« 
With blade failure indication confirmed by a secondary 
method, the crew-of helicopter #6 transferred all equipment 
to IB helicopter and both crews were airborne and continuing 
within ten minutes. ^ 

J^)/fi^^ The fi rBtyiifti JL30 arrived in' the vicinity of Desert 
One on schedule. 




The C-130 made one FLIR 
pass to clear the area. They observed one vehicle on the 
road and orbited until the vehicle passed clear before 
landing the C-130 on the desert. The landing was harder 
than normal and although the aircraft was not damaged, the 
t*^C-J^it8ecuEje radio was rendered inoperative. The road 
security force exited the aircraft as soon as the aircraft 
stopped and established positions on the road. They were 
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immediately confronted with a large vehicle approaching* 
which they signaled to stop. When it waa evident the vehi- 
cle, a passenger bus, was not going to stop, ^^4pMH grenade * 
round and several CAR-l| rounds were fired over the bus. 
Although no rounds struck the bus, they were sufficient to 
cause the bus driver, with his 43 passengers, to stop. 

i/) A f®** minutes later, a second road security force, 
which had moved away from the aircraft to the west, encoun- 
tered a fuel truck coming toward them. Again attempts to 
flag this vehicle down were unsuccessful. The team leader 
fired several rifle rounds into the air but the truck con- 
tinued. At that point the team leader shot out one of the 
trucks headlights and the other team member fired ^^11-72^ 

M at the right front of the truck, H-72 projectile 

impacted directly in front of the truck setting it afire. 
The driver of the burning truck jumped out and ran to a 
smaller truck that had been followng behind. The small 
truck executed an immediate "U" turn and departed the area 
at high speed. -Tw^ = ^ of- the road team members gave chase 
motorcycles but were unable to overtake the truck. Mo otKer 
vehicles approached the landing zone area for the next four 

I 

hours while the force was at Desert One. 

l^wo hours and forty minutes after takeoff the heli- 
copters entered ah area of reduced visibility that the C-130 
had previously encountered. Soon after encountering the 
reduced visibility, the flight leader and his wingman rever- 
sed course to return to a dust free area and landed to assess 
the situation. The flight leader also advised the COHJTP that 
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the visibility had reduced to zero and that he had lost 
sight of the other helicopters* Be expected the remainder 
of the flight to renain with him but due to the reduced 
visibility the other aircraft in the flight did not see hln 
turn. The flight of four (|3«4,5, and 7) proceeded, but at 
a reduced speed (#8 being approximately 40 NM behind). 
Helicopters #1 and f2 landed in a clear area. After being 
on the ground for approximately twenty minutes^ and not 
having heard to the contrary^ the flight leader concluded 
the other four were continuing to Desert One. The flight 
leader then took off^ to continue to Desert One and so 
advised CONJTF. 

The pilot of one o£ the helicopters (15) In the 
flight of four began experiencing Instrument problems. He 
had lost his TACAN^ shortly after launch from the NIMITZ 
which posed no' real' problem unless the -gather - turned .bad 
at Desert One. Approximately four hours after takeoff 
and after having been in the area of dust for one and a half 
hours, number -'6'^Kpt£i«nced a failed heading Indicator and 
one of two attitude indicators. He regained use of the 
attitude indicator by selecting the copilots source. 
However, as a result of these failures, coupled with his 
co'pilot having persistent episodes of vertigo and loss of 
visual contact with his flight leader, the aircraft command- 
er did not feel he could continue into the mountainous 
terrain ahead in the visibility conditions he was experienc- 
ing. Re reversed course In radio silence and returned to 
MIHITZ. Approximately one hour later he advised on HF voice 
that he was inbound to MIMXTZ. At Desert One, the remainder 
of the C-130S landed f established their refueling positions 
and waited for the helicopters. 
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^jp^ The first three helicopters to arrive a( Desert One .. 
were 45 minutes later than scheduled. The helicopters • 
set up for landing behind their 'assigned ; tankers and taxied ./ili 
forward. However* due to extremely -heavy ^dust and? sand dnn't:*^: ! ,h . 

one side of the. road r which was greater than expected* 'both<s(liMA^t-((!t | 

• : 1 •.i'l^it ♦111' I }i| n^jvi.lllH-il^'- '/m il 

nose gear tires of helicopter i 13 lideflatedltakiing^pcros^ 

rut in the sand left by a C-130. Helicopter! tS landed soM,t!!:ft'^: 



30 minutes later and the flight leader with hia wingmanf 
minutes after tha^.' In attempting to,' tax i*; helicopter fi 
also deflated one of his nose tires in the deep sand. The 

required six helicopters were now on the ground at Desert 
Oner either refueled or* In the process of refueling. 

(U)>B^ The operation at this point was approximately 
ninety minutes behind schedule » however , it was estimated 
that the helicopters DELTAi could still transit to their 
hide sites before dayli^t. The C-130b would have been 
critically 8hort,...of^ fuel at this point* however, the 
Desert One Commander had authorised use of some of the fuel 
planned for the two helicopters that did not arrive.' Be 
also requested the Kd- 135s over the Arabian Sea remain^n 
station as long as possible. 

Immediately after landing* the t2 helicopter, which 
had experienced a loss of second stage hydraulic pressure 
ttro hours prior to landing* discovered that a fluid leak in 
the system had caused the engine driven hydraulic pump to 
fail. This reduced the helicopter force to five mission 
capable helicopters i one less than the established minimum 
required to continue the mission. 
(^) ifSjp The Desert One Commander advised COHJTP of the 
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situation and requested guidance. CONJTF requeued that the 
Desert One Commander consult with the other commanders on 
the possibility of continuing the mission with only five 
^ ^helicopters. There would be contingency f uel )^t|Ji|a2sarlye)]^j 
and possibly by reducing weight, the helicopters would be 
able to lift^iD^TA x>ut of Desert One. Zf required qn; the 
^/second night, some helicopters could refuel,^^|lianzarlySfk^ 



V 

and shuttle to the embassy. The Desert One Commander replied 
that It was not ^Eeasbible and recommended mission abort. 
COMJTF consulted with higher headquarters and then directed 
the Desert One Commander to abort the mission* Helicopter 
•2 would be destroyed ,and the others returned to MZMITZ* 
The bus was to be disabled and the 43 passengers and driver 
released. 

^^Jji^f^er ^qc-130 11 was becoming critically short of fuel, 
and had to depart immediately In order to ,^|^|gi5|.,JC<;r.l'3S 
1^ refuel Bnroute^||m|||pp Therefore it became neceaary 
to reposition two of the helicopters (ft3 and 14) which 
were parked b ehind jg|^Jft3fl v » 1 * so that they would not be 
damaged by the propeller blast as thei ^j^jjS pHot applTed 
the power necessary for taxi In the sand. As helicopter «3 
was being repositioned. It collided with the EC'f^lSB and both 
were immediately engulfed in flames. As the fire reached 
munitions aboard the C-130, explosions sent shrapnel 
throughout the area. The helicopters, were shut down and 
evacuated. The helicopter crews, the remaining crewmembers 
from the burning C'130 and helicopter and the ground forces 
that had been aboard the burning C-i30 were assembled and 
directed to board the remaining three C-130S. 
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i^) COMJTF was advised o£ the accident. The Desert One 
Comnander directed the Combat Control Tean.''{CCT) to insure 
that no one was left behind* He also decided that the 
remaining helicopters would be left intect due to their 
proximity to the evacuation aircraft and since there were no 
tine delay explosives available to destroy then. 

After all personnel were . abeard# the three C*13fs 
took off approximately 20 minutes after .the accident* thm 
initial casualty count was an unknown number killed in the 
fire, six injured and two with major burns. 

COMJTF ordered 'gip MEDEVAC' C-141s ^^h had been 
propositioned < a^^^^^^^Kor .the second nights mission to 
^aunq^m^^m^^ In addition, QT'.C-Q specially configured 
with a burn package on e normal standby status was directed 



to leunch froRi 

The Desert One Commander requested tactical air 
support to destroy the helicopters left behind. COMJTF 
relayed the request to higher authorities in Washington with 
the reconmendation iHtit it not be approved. It was decided 
in Washington not to approve the request, to avoid endanger- 
ing Iranian lives, which in turn might jeopardize the 
hostages. The helicopters were not destroyed. It was not 
known by the Desert One Commander at the time, but several 
helicopter crews had left classified material aboard their 
helicopters during the emergency evacuation following the 
col 1^1^ fire, and explosions. 

Within approximately 20 minutes of the arrival of 
the C-130S mm^^B '^-14is with medical assistance 
landed. All helicopter crews, DELTA .and the injured person- 
nel were transferred. Less than an hour after landing, the 
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first C-141 was enroutej 
twenty minutes later. 
J^^^'i Approximately twenty minutes after the ji gfli os .'took 
off from Desert One, helicopter #5 landed aboard HINITS*. 
All aircraft and crews were now accounted for. Upon arrival 
the injured were loaded aboard the and 
were flown ^^^^Hj^or treatment. Additional ^5^l2la soon 
arrived and bELTAi "She Rangers and helicopter crews were 
all airlifted to CONOS. 
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SECTION III 



MISSION EVALUATION 



(U) The evaluation of the hostage rescue mission* as 

it was executed is presented in chronological phases. In ; '* 

. ■. ■ I" 

each sectionr those events^ decisions and actions' taken 'I^V 

" '* '■. ' !' :»L 

relevant to that specific phase of the operation are add-;'M^ 
ressed. Bach section is divided into four parts r ' ' Firskt^^flP 

• ■ '- ".'t^ '' " ' •■ ■ f '<) iV 

chronology of th^ events of that phase iis^, provided for ^' 

' ■■'\ ■■ . ,. • 

background purposes i Second* questions relative to events 
that occurred, actions that were takent and decisions/ judge- 
ments nade are posed i Third* a discussion of the . factors 
bearing on those questions is providedi and* Fourtht aval- 
uations of the actions taken and decision/ judgements are 
made. 

(U) The. phases. evaluated include i 

1. TKe 'liaiinch Dec is ion r 

2. Premiss ion Briefings y 

3 . Heatbe^tr:;: 



4. Comffiunl.eation8} 

5. Enroute to Desert Onei 

6. Operations at Desert One; 

7. The Abort Decision; 

8. Departure from Desert One; and* 

9. Recovery Operations 
In the examination of the above phases* many 

questions were posed, discussed and evaluated. Some of - 
the questions, though cogent* addressed factors which had 
little or no impact on the conduct of the mission. The 
evaluations of those questions considered to be of signi- 
ficance are provided belowi 
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1. (U) Baaed on the Infornation available, the decision 
by COMJTP to execute the hostage rescue nlssion was appro- 
priate. 

2. (U) Briefings vere structured to support the mission. 
The briefings provided the same infornation to all parti- 
cipants. There is no evidence that the context -of informa- 
tion provided to one part of the force, tras different 
or lacking from that provided others. 

3. (U) It was, and renainsy beyond the state of the art 
in meteorology to predict, with any degree of accuracy, a 
localized suspended. du^t phenomenon such as that encountered 

on the mission* 

^»^Pu^ ^ weather reconnaissance aircraft preceding the 
mission in daylight could have compromised the mission. 
Also, since late afternoon, weather oatelllte photography 
showed crisp'sharp terrain features along the route where 
the dust was later reported^ it is questionable that the 
dust phenomenon would have been detected. 

The •l<ificP^^30 could have been tasked to conduct 
reconnaissance and report significant unforecast conditions. 
Such a report may have better prepared the Helicopter Flight 
Leader for penetration into the area and would most likely 
have provided a warning to COMJTP prior to receiving the 
Helicopter Flight Leader's call that he had encountered zero 
visibility. 

6. (U) Minimum observed inflight visibility criteria for 
the mission could have been established. However, at night, 
using night vision goggles, it would be difficult to deter- 
mine when the minimum conditions existed. This could cause 
a premature mission abort based on a subjective judgement, 
or lead to a situation where pilots might feel compelled to 
continue beyond their individual capabilities. 
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7. (U) The ^«eure comnunlcations capability and support . 
were adequate for the planned mission. However, the degra- 

' i' 

datlons in voice quality, which were caused by; several v;^ 
factors, inhibited the ability of COMJTP to exercise real- 
time eommand and control iriien mission demands overtaxed the -.n 
system. 

8. (U) Strict adherence to radio silence procedures after 
encountering unfo recast conditions aay have Impeded the =' 
flow of information between command elements and interjected 
an element of uncertainty Into the conduct of the operation. 
The unknown is whether transmission would have compromised 
the mission. 

9. (U) There was a valid basis for the judgment that 
eight helicopters launching for the mission would provide a 
high expectation that the required number would complete the 

mission. 

10. (U) The helicopter pilots were adequately trained to 
perform the mission as planned and demonstrated the ability 
to contend with tneriin forecast conditions encountered. Six 
helicopters successfully negotiated the route, attesting to 
the high caliber of the crew's skill, discipline and train- 
ing. ..„ 

11. (U) Positive command and control was exercised at 
Desert One at all times. 

12. (U) The items selected to |be in the helicopter cross- 
country kits were adequate to support the anticipated 
requirements of this mission. Additional parts in the 
kits would not have enabled maintenance personnel to remedy j 
the malfunctions which occurred and permit the mission to ' 
continue as planned. 
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13. (U) The decision to abort the mlaslon when a predetermined 
mission abort criterion was reached was prudent. 

14. ^^Jo)mth the exception of one map, the classified materials 
left at the scenfe were in the helicopters that were in the 
immediate vicinity of the fire and explosions. After the emer- 
gency evacuation of those aircraft, it would have been extremely 
hazardous to attempt to retrieve this material. This could have 
resulted in additional casualties. 

15. (U) The actions taken by the JTF subsequent to the accident 
%rere timely, and responsive to the situation. 

16. (U) The abnormal, unprecedented and unexplained mechanical 
failure of three out of eight helicopters during less than thirty 
seven total hours of flight (an average of 4.5 hours per helicop- 
ter) was the primary cause of the mlaslon abort. All other 
contentious issues including the unforecasted suspended dust had 
been successfully overcome. This unprecedented failure rate was 
several times greater than the normal expectations with no 
favorable weight given for the special care provided to these 
eight helicopters for several weeks prior to launch. 

a. j^^u) If available pre-mlsslon operating experience 
data or traininq results had suggested the remote likeli- 
hood of such a high failure rate, the JTP would have 
insisted that ten or more RH-53D*s be launched on the 
mission. The data base must now be adjusted by the fact 
that three out of eight failed in approximately thirty 
seven hours of collective flight or an average of 4.5 
hours per aircraft. Such an unprecedented failure rate 
brings into question the future usefulness of the RH-53D 
helicopter for any mission involving several helicopters 
flying for several hours on an imperative mission. 
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b. yrf The decision that eight helicoptes was a prudent 
and sufficient numberr based upon available data, was on 
the conservative side of the general level of manageable 
risk inherent in other components of the total balanced 
but high risk mission profile (i.e., three MC and three 
EC-130's to land at Desert One, three AC-130 to provide 
on-call fire support on night two, four MC-130's and two 
141 's for night tw "at Hanzariyeh). All efforts to add 
equipment to provide redundency beyond 95 + % prediction 
of adequacy had to be carefully weighed against the 
potential loss of security, surprise, speed, simplicity, 
and economy of force. Each person added to the rescue 
force increased the total logistical effort, exposure and 
protection requirement at a ratio of approximately one for 
one. 

17. (U) The following is a list of planning considerations 
proposed by COMJTF for future » counter-terrorist , operations; 

^P}p^ A central point within the DOD should monitor 
'world events to Jietermine where and when terrorists 

actions could materialize. This will require astute 

observation on political matters from all source 

intelligence. 

b. ^{^"^^ There would be a single element within DOD 
to monitor plans and capabilities DOD-wide for counter- 
terrorist- operations. 

c^lsK^ 'a dedicated agency should develop a range of 
' concepts, planning factors and equipment requirement for 
counter- terrorist operations. 
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d. ^B<^^ Mission; Organize, train, equip and command 
special operational forces which can conduct operations 
anywhere as directed by National Command Authority 
(NCA). 

e. Organization : 

l^/fi^) A joint Task Force should be in being 

as a permanent element within the DOO. This 
task force if located outside of Washington 
have a '^^^^ 
would serve to gather and 
coordinate intelligence* monitor political 
events* maintain a file of plans and capabili- 
ties and be prepared for immediate response to 
JCS and NCA when a crisis develops. 
(2)fMl^ The JTF should be arranged on conven- 
tional as well as unconventional lines. The 
conventional aspects pertain to designated 
commanders, and staff and the unconventional 
pe r t a i n s^limim^^^l^^^^H^HI^^^^^^^mmi^ 



ft,C 




f . {yiFf Personnel : 



nd others as appropriate. 



^\jOtl)(^P^) Personnel selected should have 
credible experience and demonstrated abilities* 
where possible* in the area of unconventional 
and counter- terrorists operations. They should 
be given the opportunity* however* to frequently 
serve in other staff positions* attend service 
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use. 

(3) Jp^ 
^^INCs staffE 
I. t5*1 Equipment ! 



schools in order to enable professional growth 
and provide for equitable promotional opportu- 
nities. 

(2)iJfST The JTF should be charged to develop 
concepts of operations , recommend development 
of equipment and Intelligence integration and 
communications requirements for world-wide 
use. 

Maintain direct liaison with the 
;iNCs staffs. 

g. TVS^ Equipment: Latest state of the art with 
proven reliabilities should be made available to the 
JTP, extensive studies followed by modifications to 
improve the reliability of the equipment, frequent 
tests of mobility and rapid reassembly. Equipment, 
where feasible, should be placed on S^M|pi|0y 

■|||MM^H|^^for specified programs to insure reliabilty 
and modernization and to provide a H^HIH^H^H^HBM^I 
performed. Accurate and highly reliable navigational 
systems which are self contained and not reliant on 
external stations. 

h. ' Training ; There should be sufficient operations 
for the JTF and components to train against a range of 
scenarios. This can be done functionally within the 
components. Training should be accomplished frequently 
as a joint endeavor. The JTP working through the JCS 
should develop! 

can be made available. 
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1. ^?ry Supporting Forces ; Forces in add i ton to 
those assigned or earmarked to support the JTF should 

be °'^^\flpHHH|pll^piHli^lH^Hi 

^fKf//ll/tlttKttKKBl^K/K^^KtKtttKtl Examples are 
MAC, SAC tankerSf naval vessels and forces. 

lomniuni cat ions; The JTP will be required to 



deploy over great distances and perhaps \j^m||||^||pj 

This 

ff^llljjjljljfiHS ability to tie into national 

systems. These communications should be reliable, 
secure and liqht weight and operable on land, sea and a 
variety of planes and helicopters, 
k. ta(#^^nvironinent: The JTP should conduct a 



3 



/ 



series of studies in the environment of various 
countries where operations are likely to be conducted. 
Details of terrain and weather are particular phenomena 

which should be thoroughly understood. A system of 





should be established to enable rapid dissemi- 
nation of latest weather information for current and 
planned operations. 

I'^^^^'f*^ Operational Security (OPSEC) i A detailed 
analysis is required for Soviet and potential areas of 
interest where counter- terror 1st operations may occur 
to determifie^ 

^^^■■■■■^H^H|H^BM||iM|HB||V Also an 
security plan should be developed with the objective of 
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enabling the United States public, and potential 
terrorist, to superficially know that a counter- 
terrorist capability exists. Beyond that there should 
be no publicity whatsoever, before, during or after 
operations whether they are judged succesful or not. 
Where possible, units participating in counter- terror- 
ist training and operations should be|^|HHI^HBHI 

The units should not wear 



distinctive badges, and their equipment should appear 
to be normal service equipment, kn example is MC and 
AC-130S paint schemes modified where possible to 
resemble MAC-C130s. 

IP, JTF Coordination ; JTF should provide the 

authority, with appropriate OJCS, coordination to 
visit CINCs and non-US allied counter-terrorist 
organizations with the objective to do appropriate 
liaison and exchange lessons learned, 
n, (iw) Command and Control Communications ! Wheras 
counter-terrorist forces may be required to operate in 
various regions of the tforld and also penetrate deeply 
into a particular country's territory, there is a need 
for the COMJTF to have ability to monitor progress of 
the forces and to provide direction when required. 
This will require development of new techniques and 
possibly equipment to enable COKTTF to exercise ' 
command and control without compromise. The force 
must have the facilities to train over extended ranges 
and under varying geographical conditions to enable the 
exercise of C3. 
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SECTION I 



MISSION PREPARATIONS (U) 




{^S) This section of the report describes the evolu- 
tion of the rescue mission plan and training from 4 Nov 79 
through mission execution on 24 Apr 80. The plan was 
changed, modified, and refined throughout this period as 
additional intelligence became available, concepts were 
validated or rejected, training progressed, operational 
capabilities evolved, equipment was selected, communication 
procedures evolved, deployment and employment bases became 
available, environmental factors changed, and political 
factors varied. 



all aspects of mission planning was operations security 
(OPSEC). This consideration was included in every aspect of 
mission planning, training, deployment, and execution. 
Because of the absolute requirement for the ground rescue 
force to reach the embassy compound undetected, operations 
security was always given full weight among all other 
considerations in making judgements and decisions. 



Numerous planning considerations were addressed as opera- 
tional concepts developed. In some cases, operational 
capabilities required for the rescue mission existed within 
the Armed Forces. However, because of the complexities of 
the mission, the task force developed many new operational 
capabilities which evolved during the preparation for the 
mission. As will be discussed later in this report, the 

CLASSIFIED BY DIRECTOR, J-3 
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A single overt id ing consideration that permeated 




The planning process for the mission was dynamic. 
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capability was developed to employ and integrate helicop- 
ters, fixed wing aircraft, ground servicing and refueling 
operations, and ground combat troops in a complex long- 
range mission scenario conducted under cover of total darkness 
without lightsi*' This capability did .not ekist on 4 Nov 79?^ 
Some units involved operated within the environment of their 
normal mission capability while others were formed to carry out 
specific requireftients of the mission. In many cases, operation- 
al security did not permit units to operate within their 
established service systems. 

(U) Throughout the planning and training process the 
Chairman of the Joint Chiefs of Staff (CJCS) was kept informed 
of progress, and frequently provided guidance. Members of the 
Joint Chiefs of Staff (JCS) also received individual progress 
reports and, on several occasions, the JCS met as a corporate 
body to review the plans, training progress, and status oC 
equipment. The JCS provided the Joint Task Force (JTF) all 

resources request^ throughout the planning and preparation 

■ ■— — • I. 

period. However, it should be noted that the scope of plranning, 
training and final force size and composition was constrained 
from the outset by a lack of trained forces and special 
operations equipment. 

(U) There was a series of rehearsals and changes in the 
concept of operations. This report is keyed to these concepts 
and rehearsals since they served either to drive changes in the 
plan and requirements or to validate prol^gress and identify 
needs in training, intelligence, equipment, etc. These 
changes and rehearsals are listed in chronological order and 
each is discussed separately. 
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4-19 November 1979 



Developing the Air Land Option (U) 



^H^jt) On 4 Nov 79* during a demonstration in the streets 
in front o£ the American Embassy, Tehran, a group of Iran- 
ians scaled the walls, entered the compound, took over the 
27 acre compound, ^and held 63 Americans hostage. During the 
next several days, a Joint Task Force was formed by the 
Joint Chiefs of Staff in Washington to plan and develop a 
capability to conduct a rescue mission. ""The Special Opera- 
tions Divi9.ion of tlM^C8«^73. Operations Directorate was 
selected as the- location v^o begin planning. Two officers 
^^'6ra ''DELTA 




reported to the Pentagon and an 
advance team' from DELTA tV'aveled ^^f/fjfU/KtKti^ 

isolation purposes and to establish a training camp. 
^ ' ! (T&( DELTA was selected because of the unit's mission' 
'"Shd capability to conduct] 





On the basis 

ff DELTA* s^jdemonstrated performance, the evalustors concludr 
'SS that DELTA waa the most capable 



lorce 

. -i 
jpKilable to <the*irat|oiManyaaiB«nd .-iibhorities:;.(itC||l^ / 

^ Major General James Vaught, USA, reported to the 
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CJCS on 12 Nov 79. By v il ordersr he was directed to 
organize and command a Joj l Task Force with the assigned 
mission of rescuing the hostages. General Vaught, in his 
capacity as Commander of the JTF (COMJTF), began to form 
a small f select planning team. On 14 Nov, Hajor General 
Gast reported as special consultant to General Vaught. 
General Gast had recently returned from Iran as Chief of the 
Military Assistance Advisory Group (HAAG) and was very famil- 
iar with the country and its people. 

(^^jM) At this point there was great concern that the 
hostages might soon be tried and jailed or killed. There 
was an urgent need to 'rapidly develop a capability to rescue 
the hostages, in the event it became necessary to do so. 

' i^tPf The planners faced many challenges* not the least 
of which was the geographical location and size of Iran. 
There were no sizeable US ground combat forces in the prox- 
imity of Iran. The country itself is as large as the United 
states east of the Mississippi River and is five times as 
'fl large as Prance. Iran is also surrounded by countries which 
■are not likely to support US staging bases or troop concen- 
t^tions.. '.Although several of these nations expressed objec- 
tions to the .embassy take over, and the hostage situation, it 
\was. felt that' Ihey would not^support a rescue mission Into 
,,;^^n^ staged 'ft<am tn<lir soil. In any event, the need for total 
operational security precluded any early contact with other 
countries. 

(U) The mission objective in Tehran was located approxi- 
mately 350 nautical miles from the northern portion of the 
Persian Gulf and well over one thousand miles from the 
Arabian Sea. Anti-American sentiment prevailed throughout 
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the country and was particularly strong in the capital city 
of Tehran. The highways and streets of Tehran are poorly 
laid out and traffic congestion inhibits normal movement 
within the city. 

^^^^ By 15 Nov, intelligence had determined that 63 
hostages were in the American Embassy compound. Intelli- 
gence planning and assessment had been In progress since 7 
Nov, initially relying heavily on the Defense Intelligence 
Agency (DIA) ^UftiSssk Force ( ITP) w hich had been establish- 
ed 5 Nov. 



, Tl 




i ( Through^ DIA, working relationship^ 
W'et^^^establljBhed with other agencies and organizations Includ- 
ing., the Def en8»jggj|j|piiagvAi«it;y<:iOtlA-) , Depaj»Clnent of Stati^ 
(DOS), °^^^^^P<^^^^hs o£i|P|p|||||||||^^ service 
tSYiWiligenceiScoiiiponents. These relationships evolver'-'into a 
llli^Abe^niaSir of contacts who were^"READ IN" on the operation. 




There was considerable reporting to indicate that a signifi- 
cant number of hostages were being held outside the compound. 
Despite conflicting reports, the weight of the evidence 
indicated that all, or almost all, of the hostages were 
inside^ the compound. 



ii) The first of several operational rescue concepts 
called for landing the DELTA forcejon an Isolated airstrip 
near Tehran using ?ic-130 COHBAT TALQN aircraft. DEtTA would 
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then^ 



fto* the American 



Embassy f free the hostages, and return to the waiting aircraft. 



While this plan had the advantage of being completed in a 
single night r *:time and intelligence were not favorable. T^ere 
■i40B, a very high risk* that DELTA would be severely hindered by ■ 
the crowds which would probably ;gather and roadbtbcks^jirtiich 
could block. e8cape^ro(tt|p • Also, a suitable airfield could not 
be identified that ?^uld adequately support this concept ^ op 
operations. Planning and sone training continued while other 
alternatives were being examined. 

^)rin9 this piBrlodt'-'pirans and drawings obtained 
.;^from the State Department along with existing photographs 
were used 




'Efforts 

were concentrate d u on . weapons training while the plan to 
: enter the compound arid^ rescue the hostages was'-being develop-., 
pd. 

^^\ei fiSt:''"MC-130 aircrews that would'^carry the DELTA force 
into Iran were selected by thei_Pirst "Special <K)pe rations.^ 
'^feihg. This selection was based on aircrew past performance 
and experience level. The selected aircrews immediately 
began to train for the rescue mission. 

Jgi^fk) The llC-l^b was specifically selected for the hostage 
rescue mission because of its unique operational capabilities. 
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.^he . i4grl305sJ;«BF*in following radar (TPR) "provides 
Jrtrt&.£«jafi|^^i.U^*to fly .at low leveljJIIPBBBI^^ 

qHHjjjjpjjP^j^ jjLght, 'and Inrjnarginal weatKe?« The aircraft./ 
t^agvalso eqtftpped wFtR; an inertljil navigation system (INS) 

''rellance^on external navigational aids. Because of the 
watjtahces. involved^ an aerial refueling capability was an 
d ftto lMte nece88lty,rWleaaa^rci*f95^ MC-iaO^^fleet ^ 
e^pjfcdv,wjitifrirjiflfji^ht refu^^^^^^ and four are 

equip^eff with. forward looking Infrared (PLIR). The MC-130 
^as ?felectronic countermeasure^JECM) capabilitiej 



fhe.C-130 aircraft is also well suited forVjhort/ 
i^^^gbJi^SSKT operations and, most importantly the MC-130 
cpMBAT TALON crews train for this type of operation on a 
continuing basis. The only portion of the^ asvl^tied mlssionj 
;f^'hat .required '^ytehs lye training on the pattlpL. the crews, 
was the night landing and take off phase utilizing the night 
^^vion goggleB:.-(NVlI}. two of the ' inf 1 ight refuelable* 
^aircraft were,.also equipped with the surface-to-air recovery 
' V(STA R) system. This systenTaTlows for the airborne ex trac- 
^'tion or exflltration of a combinay^n of one or two. ..parsons -ir 
'or equipment weighing up to 500 pounds. The combination of 
its aerial refueling capability plus' ability to navigate 

ijWreclsel y low a^^^*^"^®' |IK|Him|||HHHIHHHf 
^miPm^arry a substantial load into and out of short/ 
rough fields and* th«" ability of the crews made the MC-130 



the best aircraft for the rescue operation. 



'B) An extensive list of alternative operations €o 
airlandingj^f DELTAjwas explored. Paradr6p of DELTA on the 
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first night of a two night operation was considered along 
with the option to land the MC~T'30s. at an airstrip outside 
Tehran to extract the force and the hostages. Disadvantages 
of these options included risk of injury to DELTA personnel 
during the paradrog^which tfould add liabilities to the force 
and an inability to find T location for the drop_ which was 
terrain suitable and operationally secure. Trucks were 
still required for^ transportation along the entry and escape 
routes to the waiting C-130s. 

^"^(Td) Another option examined included the infiltration 
of DELTA into Iran via boats in the Persian Gulf. The force 
would then be moved by vehicles to Tehran.. The excessive 
risk of exposure that would occur on the overland route 
ruled against this option. 
"^^^^^T* Consideration was also given^ 

HH|H|I|||||||||^^ ^^HBHHkHHH^B^^^*^®^* This 

option had a high risk factor because of the inspection 
procedures used at the border. ~ The probability of getting 
to Tehran without~ compromise was considerably reduced 
because of the lengthy period required for the trip.and the 
ongoing unrest in Kurdistan. Infiltration ^'^^^^BBM^'as 
also studied with the same conclusion. 

ja^T const? and planners made visits mmmhhm^b 
between l5 and 19 Nov to review 1 DELTA* planning. After a 
review of the risks and difficulties associated with the 
various scenarios, CONJTF reported to CJCS that the opera- 
tional problems associated with these concepts could not be 
resolved to make the plans militarily feasible. He recom- 
mended that a helicopter option be developed which would 
have greater potential, especially for th6 extraction phase. 
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CJCS subsequently approved the development of a 



concept utilizing helicopters and directed that the initial 
plan be refined in the event a near term rescue attempt was 
required. 

(u) A select, weather team from Air Weather Service 
(AWS), a component of the Military Airlift Command (MAC), 
began supporting the JTP staff on 16 Nov with cllmatologi- 
cal, solar/lunar f and forecasting information for planning. 
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19 - 30 November 1979 
Developing a Helicopter Capability (U) 



(T^) Mission planners evaluated various models of helicop- 



ters to identify those aircraft that could travel the distan- 
ces required, provide the required lift capability, and 
operate from a clandestine staging area. Staging bases 
were consideredjJ^^^^^^^^^^^^^^^^^^^^^^^^^^HHHHH 



countries, however, numerous problens would still have to be 
overcome. The aircraft would have to be brought in early, 
reassembled, flight tested, and flown regularly to assure 
reliability. Considering the time the helicopters would 
have to be in place prior to the mission, operational security 
would be extremely difficult to maintain. Also the countries 
involved would not likely give prior permission for the 
mission/ to launch from within ,*iEeir borders. . Crossing mounj-: 
tainous tt^rain varying from 9,000 to 11,000 feet presented ' 
serious operationai^^^h'iflirds.j Density altitude would adversely 
affect lift capability and engine icing problems in weather 
and turbulence in mountainous terrain would also be a major 
threat to helicopter operations. The use of smaller helicop^ 
ters was considered; however, larger numbers would have been 
required and the smaller helicopters did not have the range 
required for the mission. 

^^'.){$) The newly modified Air Force ^-53 i^AVE search 
^-and rescue^ helt^opfiiBr was coming'' off the production line,*'/ 
i but was not available "in sufficient numbers" for training and 
employment. •Only, threi|^ llH'53s were available at the time 
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and for OPSEC reasons it was not considered practical to 
attempt to accelerate production. 

C^Ox-TST To overcome basing and overflight problems, plan- 
ners examined an option utilizing helicopters launched from 
a ship in the Arabian Sea, The Array CH-47 and the Navy 
RH-53D were available and both had a long range, heavy lift 
capability. The RH-53 was selected for two reasons. First, 
it was designed to operate from a ship. Poldable rotor 
blades and tail enabled a sizeable force to be embarked on 
an aircraft carrier without significantly degrading its 
capability to conduct near normal operations and respond to 
air wing contingency mission tasking. Second, it could be 
deployed under the cover bf an airborne mine countermeasure 
m^lsiflon since there had been public discussion of mining 
Iranian ports on the Persian Gulf. The CH-47 and HH-53 did 
not have these essential capabilities and were not selected. 
! ' ' (C) The RH-53DS selected were the most operationally 
capable in the US Navy inventory and were assigned to 
Helicopter Mine Countermeasure Squadron 16 (HM-16) . HM-16 
had recently returned from a deployment and was considered 
to be the most operationally ready squadron. 

(S) Unfortunately there was no integral unit available 
with the operational expertise required for this mission 
that could have been assigned responsibility to execute the 
mission. Therefore a unit had to be formed. On 20 Nov, 

helicopter detachment was formed |m||m|m|^^^m|||^[t | 
was initially decided that seven volunteer crews would be 
formed. One Navy pilot from HM-16 was selected for each 
crew because of his knowledge of the RH-53 and to aid in 
providing operational cover should the helicopters be de- 
ployed. A Marine CH-53 qualified pilot was also selected 
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for each crew because o£ his familiarity with desert condit' 
ions, extended range operations, and tactical experience in 
the type of helicopter landing zone (HLZ) operations envisi- 
oned during the rescue mission. A Mavy->Marine three-man 
enlisted aircrew was formed to provide for maintenance 
expertise on the RH-53 and crew personnel qualified in use 
of the .50 calibre machine gun. A combination of three Navy 
RH-53S and three Marine CH'SSs deployed ^Hj^P^HHj^^'^ 
21 Nov and the detachment began to train under the command 
of a Navy Commander (0-5) . It is emphasized that at this 
point all crews were operating outside the mission areas for 
which they were trained and were in fact attempting to 
develop an entirely new operational capability. From 21 Nov 
until 8 Dec the helicopter detachment flew ^95.6 hours of 
.which 138.7 hours were flown at night. r.Army night vision 
.goggles were provided and the air crews flew relatively 
8hj?rt navigation arfS*^ formation fllglits concentrating on 
igQfi'dl'hg- ifi'- unlicHvtvd'^ landing sqnes (LZ) in the dark.. The 
crews developed; , -jnoderate capability working separately. 
Later, joint training with the DE^TA fof^e was conducted "and 



pickup of' p^g^and hostages was practiced. 

^(^^) Other plans and capabilities to support the helicop- 
ter option began with the formation of the helicopter detach- 
ment. An intelligence officer was assigned and special 
procedures were initiated for courier service to provide him 
with photographic! and other data. The plan envisioned launch- 
ing from an aircraft carrier near the Iranian coast, 5*081: west 
of.^^the Pakist^, border. Th^^pELTA force, composed ol 
mei^bers at that time, would be aboard the RH-53s and would 



1-12 AAR-1-13 



DRAFT 




DRAF 




launch at dusk. The DELTA rescue force would t)e composed of 

and ^^lllllllll^^ command 
element^ This force was later increasied as additional mission 
requirements were assigned HB^DEUSk, The helicopters would 
proceed north as far as fuel would permit » land to refuel # and 
then proceed toward Tehran. This concept required a whole new 
series of planning actions, intelligence requirements, and 
equipment. 

^^^^^^olutions to the problem of enroute refueling were 
examined intensively. On 20 Nov, a search began for an 
•^abandoned airstrip or unimproved landing zone that could be 
used for refueling. 




c 



Consultations also were conducted with US military 
.personnel who had served in l'an,flHHHHHHp geologists, 
and other people who were knowledgeable St Iran./ The search 
was by process of elimination, starting with the entire area 
within the range/time envelope and applying successively 
more stringent criteria to those subareas located within it 
that might serve as suitable airstrips or unimproved LZs. 
^^^a^ The search focused on the eastern portion of Iran 
where the population is relatively 8parse^^^H^Hm|||| 
gl^^^Bll^g^BMHttHKVery^litti^l'iS^itary capability 

area fmm^HmH^BilH^^HH^HHHI 

The western portion of Iran did not offer 

these advantages. 

^^8^^) There were other factors which limited the geogra- 
phic area within which refueling could be conducted. The 






unrefueled fli^€"time for the RH-53 from an aircraft 
carrier to the Tehran area was computed to be about eight 
hours. With thfte.,requlre»ent to avoid Iranian aha Soviet 
"detection at launch tinej the helicopters would have to 
depart no earlier than nlghtfa^. This would place the 
7feBcue force near Tehran in the early morning hours. This 
would not allow sufficient time f6r DELT»,|^||p|||||PH 
|[|^|| rescue thf hostages, fly to an isolated airfield! 
and depart Iran in C-1308 while still under the cover of 
darkness. 

^vj^ ^ An intensive pl-anning effort was begun to search for 
ways to conduct a one night operation. However, the number 
of hours of darkness available posed a high risk, and forced 
a schedule with no room for error or reconaolidation along 
• the way. The risks were unacceptably high; and although a 
one night operation had the advantage of a relatively short 
exposure time for the force in Iran, it was not feasible. 

^iJ^r^ hB a result, an operation evolved, spread over two 
nights and one d'jy; ' Planners developed a three phased 
concept. 

A C- ^ "^^^^ include the flight of DELTA aboard 

the helicopters to a refueling site, helicopter refueling, 
and then transit to a hideout areat^^ tn^ygea sbnable prpM^ 
^ty of Tehran. 5 ;ip|^t this poiny^jj^^^^HBHBBHfBI 

J|jp|^Stn^ASiKi:fi^{»^ehicle8 to be used^foiT transportation tor^ 
the embassy. CvSrihg^ Phase II, 




Shortly after, midnight, Tehran^lflme, ^j&TM would enter the 
compound, rescue the hostages, and call for pick up by the 
helicopters iWWii anatathlftfcic f ieidarf*--the«compou«»^ All 
personnel ifbuld then fly tp. jl* nearby air strip-. Phase III 
was the exfiltration phase. ^iQ^jl^s would be in place af/a 
vnearby at»andoned. airfiei,4!Jt( having flown in during darkness) 
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and, once the helicoptfecs arrived, load the hostages and the 
rescue force and fly out of Iran under cover of darkness. 

fefP^l The three phase, two night approach to planning and 
execution offered aeveraJ advantages. The mission could 
proceed in a more measured and controlled fashion* which 
would provide time for enroute assessments of force capabi- 
lity and Iranian reactions. Additional contingencies could 
be examined and planned where prudent and command and control 
problems would be more manageable. This approach also offered 
opportunities to withdraw should the force be discovered prior 
to reaching the compound* or If the force was unable to proceed 
due to mechanical problems. Delays between Phase I and Phase 
II caused by adverse weather, new intelligence, mechanical 
failures, or other problems could be accommodated. The two day, 
three phased pi art' began to take shape and, because of it, new 
demands evolved for training, intelligence, equipment, communis 
ications, logistics, and a two day period of suitable weather. 

(^)iff5T^ Refueling of the helicopters in Iran posed , the most 
serious problem. The area for a refueling site was primarily 
defined by helicopter range capability. An area about 100-150 
miles in diameter was Identified approximately 500 NM inland. 
At this point, the helicopters could land with sufficient fuel 
reserve, obtain fuel to complete the mission, and then proceed 
to a hide out area, arriving before first light. An exhaustive 
search failed to produce a suitable abandoned airstrip for the 
C-130s to land, Also at that point in the planning, there were 
i^kpown occupied airfields that could «be taken by force with- 
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out a major risk of comproinise. 

/ t, (fi() On 22 Nov, planners began to develop a concept for 
■the airdrop of fuel into the desert for the helicopters. 
The concept oflWWWi'.usln^ Low Altitude Parachute Extfac- 
frwf*«yd'tein jUAPES) techniques, was considered and discarded 
due to lack of an extraction zon^with a suitable hard and 
flat surface (had such an area been Identified, an airland 
operation would have been feasible). It was decided to 
develop a capability to airdrop a fuel system that was 
currently available in the US Army inventory. This system 
included S00-gallo«i_fuBl bladders {bliw»t8LJ*Wch couliS' Be' 
rolled on a suitaiaeudesert-floorV^ a aeries -of hoses, and a 
fuel pump tc^ransfer fuel Into the helicopters. 

(TS) During the period 22 - 29 Nov, a series of tests 
and training W^ltH thS^f uai^U^ hosest-^and^J^Sj^jwe 
conducted by US Army specialists] 
system proved to be promising.' bELTA came toj 
for checkout and training since dJlA ^orce would gather up 
the bja?!^^ In' tHi drop sone (D2) and also perform the 
refueling operation', assisted by the helicopter crews; ^At 
^H P g^'tfi j'fl aelmct US Army -team of riggers and fuel experts 
working with Mt:-13fl crews began a series of airdrops. 
Several problems were identified. Including the difficulty 
of loading fou5:lioijteij^.^ pumps, and. an-' Array 

"tractor (Mule) qnboard. The Hule would also be air dropped, 
•^^ •It was need<T"to ;Jielp r^*oo*«r th^livet:B', frt»- along .ttie 
1gg|^dnWiffii*t*Hrlf ^ helicopters. other equip- 

' ment to be airdropped was^dded to the ^Jgjg!^ such as 
camouflage nets. These items" were too heavy' to carry in the 
already heavily laden helicopters which would depart from 
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^ the carrier with DELTA onboard. The drop testa-were moder- 
ately successful. 

Intelligence was heavily tasked to respond to a 
growing list o£ essential elements of Information (EEI). A 
flat, firm, and isolated drop sone had not yet been identl- 
jled. 'A more detailed enemy order of battle was needed, along 




A helicopter drop - 

off point ffbiTDELTA and a hideout site for the helicopters ; 
were also planning considerations 'that required extensive 
study and resolution. Route analysis' was required to get- 

fljj^^^Hi^Road blocks and a host of other threats required 
analysis and much more information was needed on the embassy 

"compound itsel f. infiltration and extraction airfields that 
could be secured and accommodate C'-130s still had to be 
selected. 

j^/^f^lBy 25 Nov, the JTF had portions of the EEI satis- 
fied. Intelligence indicated that even if DELTA could reach 



the embassy compound walls undetected, enter the compound. 



and release the hostages, there was a high probability that 
'^Iranian elements would react with force and fire at the 
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helicopters as they entered and lifted from the compound. 
COMJTF recommended to that AC-130 SPECTRE gunships be 
employed In the objective area to provide protective fire- 
power for DELTA if requiri 




Firepower would be used only to the extent required to 
release the hostages and protect the rescue force. The 
mission was to be a surgical operation with the single 
purpose of extracting the hostages. Collateral damage and 
casualties were to be kept to the minimuni necessary to 
protect the rescue force. '...CJCS approved the concept for 
planning and AC-130 personnel were brought into the plan- 
ning, li^l 



Concurrently, during the %raek of 21 Nov, the 3-2 
recommended to COMJTF that Jfansariyeh airfield be considered 
for use as the MC-130 extraction airfield. It is located 
about 60 miles southwest of Tehran and was used formerly by 
the Iranian Air Force "(lAF) as a support strip for a bombing 
and gunnery Vang e*. ' The runway is over 10,000^£«et long- with 
a parallel taxiij^ .^thaV^'an readily^accommodate several 
parked aircraft. was'expected that only.4UJninimuro number 
of caretakers would be present and, although there were sotrie 
armed forces nearby, it was felt that a~ground security 
force could land aboard the MC-i30s, '-secure, and hold the 
airf ielS^during the "extraction phase. 

iXS^^^flcOHJTF obtained approval (i^f-wnj to plan for the 
use of Manzariyeh and selectedi^^^^^^Hfus Army Ranger 
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i^^sys and five hours after the JCS ordered the deployment. 
Although there was speculation by the press on the departure 
from NorfolK, the real purpose of the deployment was not 
revealed . 

^^0^ Heanwhlle, the aircraft carrier USS KITTY HAWK was 
directed by JCS to onload the helicopters as she sailed 
within 100 nautical inilesj|p||||mt^|||[ en route to station 
in the Arabian Sea. The helicopters and equipment were 
flown aboard the KITTY HAWK 'under cover of darkness on the 
evening of '28 Nov. 
/• "^^^ consider«ua deploying DELTA and the helicopter 

crews that would actually fly the rescue '»^bb^°"^^HH|| 
to board the KITTY HAWK along with the helicopters. 
However, planning, intelligence, and training were judged 
insufficient and it was determined that the force should 
continue training in the United States and deploy at a later 
date. 

^) On 24 Nov, the JTF staff began to develop a list of 
contingencies. ""VtX list was modified throughout Nov and 
during a COMJTP meeting ^^H|||||||m^|[|^n 29 Nov the list was 
reviewed extensively and further modified. Each of the 
commanders began to gain confidence that an operational 
capability was developing. 

1^7 1^ As a result of considerations which were evident 
prior to the 29 Nov meeting* COHJTP recommended to CJCS that 
the helicopters be moved to a desert region in the western 
US. This recommendation was baaed on two major consider*-' 
ations. First, the JTF felt that training should be conduct- 
ed in a realistic environment similar to that found in 



A 
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Iran. Second f operational security was of primary concern. 
iSiiVveys • were conducted at the US A ray Yum a Proving Ground^ 
(YP6), AZ; Marine Stationr Twenty Nine Palms;, and Indian 
■[^PF.ings AFB, near, Las Vegas^^^Nev-aiW^^* YPG was selected 
because of its isolation^ facilities* terraini climater 
range availability and size* CJCS concurred with the selec- 
tion of yPC and the helicopter detachment personnel moved to 
YPG in a ||||||||||||||||||||||^^ '^^^ helicopters that 

had been used on' the east coast were returned to parent 
^ organizations the force was 

moved undetected. 



(U) At the time of the move to YPG the following progress 
had been madej^^^M||4 

a. (^P^Ttf planning cell was composed of the following 
expertise: 

Intelligence (two officers) 

- Heather (one officer) 

- Communications (four officers) 

- Logistics j three officers) 

- Operations (15 officers) — 

- Administration (one enlisted and one civilian) 



2. 




b. 



he helicopter detachment had flown 195.6 



hours. Aircrew capability was judged to be fair, with 
considerable work remaining. 

c.^^fCJ The C-130s had flown i[3*6' hours and ^even^ 
sorties of direct mission training (positioning 
time/sorties not included). Aircrew status was 




[iFiiii mimiM 

judged to be mission capable* but with fliore training 
required '(n black out landings. Mission aircraft had 
•"Been modif ief3 by. installing additional center rails 

d/y)pBl ?j^elt*..had rehearsed for two weeks and had 
procured and modified additional equipment, 
e. i^J^ji^ommunications activities to this point had 
clAtered on '^^aTisWL^q' '^iom^^ 
iSetween the JTP in'the Pentagon^^inCdt.DSLTAl 
lllllllllll^^^nt*' tPitlbC^t 'secure voice and teletype 
permitted the rapid exchange of sensitive informaUlpnT 
W,r,u,ni6iOM»f.»«..tron,a f.ciUtUe. C<,..u„lo.- 
5 ^ons ^hnto^?tiOpn*inu*d;: With emphasis. ^on the use^by 
DBLTA'^of portable nanpitiiK* satellite terminals backed 
. ^up by portable HP radios. Thtf^^stierrtage of satellite 
"TSerminals^and . reliance on HP was ji major concern at 
this stage. It was envisioned that the Joint Communi- 
cations SuppoVt Element (JC8B) from MacDiH. .AFB, PL, 
;>ould provide the deployed JTP Headquarters with the 
' facilities needed to maintain reliable secure communi- 
cations with the NCIV/CJCS 9nd from CONJTF to deployed 
''subordinate forces'* 
^^jfff^ Logistics status - No logistics constraints 
existed based on stated requirements from the units. 
M i seel 1 aneou s H^^mmim^jjlim^HIPand 
were obtained and stored with expected user units. 
This material included such items as 18 AN/PVS-5 
night vision goggles and 35 Kevlar vesta for helicop- 
ter crews. The Rangers received four dirt bikes 
(motorcycles), lltfHHHH jeeps with 
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qiian t It I'eaP''^- jind types o£ iiunitioner^ " DELTA received 

threelH-274 Hules, 
Mid 'yariqiaik4iianti ties and types 
46Ml4'fiiiit4o«A»4in4. weapons. Fifty^eight 50Q gallon 
>&j^t-rap8lb^fdisT.:'o$^^ r(bUv«t8) , seven M-274 Mules, 
^ight forward area refueling equipment (FARE) units 
'^withjgr.lOp GPM^pumpr^ and numerous pi ^^p chutes 

ajgl^fU-gging equipment " weVr"pr6vided to the^Airborne' 
Test Board at Port Bragg] for preparation of ah air drop 
of JP-4 for heiicopjier,i^r6fueling equlpment^;^^^^^^^^^^ test ' 
dron on 25 Nov of one blivet load was conducted 
J^t Port Bragg and was totally satisfactory. 
9{u)psf ' The weather support to the JTF staff increas- 
ed significantly during this period. The mission 
weather officer prepared daily weather products that 
included satellite photos r low level helicopter route 
forecasts f and long range forecasts for Middle East 
and US southwest desert regions, 
h. ^mm^ The status of intelligence was gener- 
ally improving. Better evaluation and interpretation of 
incoming reports was possible. As intelligence hold- 
ings increased, the puzzle became easier to assemble as 
the edges and cforners were sketched in. Also, as time 
progressed nfew contacts were developed within the 
intelligence community, procedures were streamlined, 
and standing ceguirements were established, 'i'atterns 
of indigenous activity were c5utlined. 




All this contributed to a steady^ 
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ii^)iSi' The overall assessment was that a capability 
to conduct the rescue mission was beginning to emerge, 
but there still remained serious difficulties in 
planning, intelligence, communications, and training. 
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30 November to 24 December 1979 
INITIAL TRAINING IN THE DESERT (U) 

iy)^) Preceeding the helicopter detachment move tQ,;$'.C^' • 
a Harine Colonel and a staff of two coordinated preparations 
with the Army support base. Adequate, though austere* 
facilities were provided for adninistrationr quarters r and 
messing. An inactive runway was provided for helicopter 
parking and a Lockheed facility; which became known as "The 
Barn", was made available for the follow-on JTP staff %n6 
DELTA force.. The YPG commander and his staff provided 
excellent support throughout the training period ahead. 
[o\s2Y Three CH-53 helicopters were provided by^e^t "^coast 
^WiG 26_jand four ^rom HAG 16 on/the west coast. On 1 DEC the 
first sortie was flown with five helicopters available. The 
JTP Weather Officer provided basic weather data for local 
training conditions. 

id During this period, navigation and formatijon 
flying were stressed along with night landings. The pilots 
experienced difficulties landing in the desert because the 
downwash from their main rotors generated dust and sand 
clouds which obscured visibility. Some landings were made 
in instrument meteorological conditions (IHC). Techniques 
for making no-hover landings %fere practiced. Still, there 
were difficulties. Most of the night flights were conducted 
during medium to high moon illumination periods. Later, 
some flights were conducted during total darkness. The 
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pilots were becoming comfortable with navigation at 500 feet 
above ground level (AGL) in mountainous terrain at night. 
They were far from confortablei howeverr during the periods 
when there was no moon illumination. 

^\^) Concurrent with this training* JTF began to plan 
an exerciseiat^^YPGf which would rehearse an integrated mission 
effort. The exercise would Involve HC-130s, helicopters* 
DELTA personnel, Rangers* a Combat Control Team (CCT) element* 
and a single AC'130 gunship.' The concept for the first 
exercise was for DELTA to be inserted into country by hellcop^ 
ters, MC-130S to^ paradrop blivets 'to refuel the helicopters* 
DELTA to attack the compound With an AC-130. providing fire 
support* extraction Of DELTA and : "hostages" from the compound 
by helicopter* and final extraction out of country by MC-130S. 

^0) The DELTA force | arrived aboard a C-141 during darkness 
two days before the exercise. They used tapes and stones to lay 
out a simulated embassy compound idflH^t 35, miles, nor th^f,. the 
TunWay an3^5 miles *n6rth. of the Barn. ,, A C^ti^aeit up^simulated 
targets for the -gtinship., A small f relatively level area dtiout 
ten ^i n ^ iyp ^ to the southwest of the simulated compound was 
* selected for the drop zone. An area to the north of the 

drop zone was selected for the helicopter hideout area. 

■ first night of the exercise* helicopters 

with DELTA aboard would launch from the airfield after 
dark* fly a 1.5 hour navigation flight* and land at the 
refueling site where DELTA would set up the landing zone and 
^ulde the IjiFilS'i^* in for the drop. Following refueling, 
the helicopters would fly !bfae DELTA force on a one hour 
navigation flight to the drop off point/hide-out area «ihere 

The next night » DELTA would 
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make the assault r call the helicop- 
ters in for extraction, and then return to the Barn. 
^*\]{f) The exercise went poorly. The first helicopter 
navigation flight to the fuel di^op zone was attempted without 
any moon illumination. The flight leader had difficulty in 
navigating and had to circle several tines. Landings were 
attempted, but it was determined that It was too dangerous to 
land in the total darkness. 

(^) The following evening another exercise was attempt- 
ed. Lights were prepositioned on the LZ to assist the pilots 
in landing. Although the lights would not be available on 
the LZ during the actual mission^ It was felt that this 
assistance should be provided to enable the refueling and 
subsequent events to be exercised. The flight leader had 
similar problems with navigation and after several attempts, 
the helicopters landed. The C-130s madefS low Identification 
pass over the ground party before dpopping fuel bftlvets. 
On the second pass t^e blivets, hoses, a pump, and a tractor 
were parachuted.: .iz-Results were poor. Only three of the ten 
blivets remained intact while the remainder ruptured on 
'impact. The tractor experienced a broken front axle which 
rendered it useless. The HC-1 30 's . blivfet' load had _been 
packed tolTTI^htly and . when the restraining line "was cut "to 
• ^^w the load to roll back (this .WS^?^r9t&yity 'drop) vScess 
weight broke the anchor cable arm which resulted in slow or 
non-deployment of : several parachutes. The tractor's parachute 
opened, bii'tr the unit had not been rigged properly* for the 
*drbp».~N> 

■ III (C) The exercise was a disappointment. Confidence was 

JWiMIRRICr* 
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lost in the paradrop of ; the fuel blivets. It was becoming 
clear that it would. take longer than desired to refuel the 
helicopters using this node even If techniques and proce- 
dures could be refined. Later in the program the procedures 
were refined and numerous successful drops were acomplished. 
Qj)y^ Helicopter aircrew progress was also of major 
concern. Entirely new techniques of flying and landing with 
"night vision goggles In total darkness, »ubece only a two 
"dimensional picture is presented, required considerabl'fe 
expertise. , Throughout the training, proficiency In the use- 
of th^.NVGs increased to a level never befbre achieved: 
B^^ng early "tralhing 'evolutions it «a« obvious that the 
Services did not possess the expertise required for the usiS" 
of NVGs envisioned for this mlsaltfnV^Use of the MVGs had 
previously 'basBT;;! in I ted to basic familiarization. The 
«^tical use'^'o'cSttwse devices had'^been limited to such a 
degree.thateSmfT^a few pilots, Army and Marine Corps, could A 
"even address the,subjecfe COMJTP and the planners recogniz- 
ed that more experienced helicopter pilots with more mission 
parallel qualifications would be required. The most exper- 
ienced H-53 pilots available were recruited and a major 
change in personnel took place. 

^j^lT^ulThe task at this time was to "institutionalize" 
the helicopter detachment and gain competence and confidence 
as soon as practicable. During the succeeding weeks, the 
detachment stressed fundamentals and functional training, to 
include navigation, flight formation, desert landings w^tle 
bs'ing higKt vision ,9«9glefli,7^ and llfe-iiaB refueling^ (a new 
procedure to be addressed later) . In the search for train- 
ing guidelines on the use.pf MVG&r the helicopter detachment 
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found there were no guidelines available beyond a three 
flight introductory syllabus "Trom MAWTS-1 at MCAS Yuma. Even 
in this training environment pilots only acquired about one 
hour of NVG time during a three flight syllabus. The helicop- 
ter detachment realized it had a long way to .go when it was 
apparent that a pilot would have to wear £R5!5^^ f or 
'five or six hours at a time. 

^ Training - In^ the^Sft^of HV«a.;^^^^^^ ve^dellberiiter 

i'WlReflwired apprflieiniitil?Ftbfi ' 
:^^a pilot to bec3tme.,proTicient' ind com£ocCaBfiL;in.»theif ' 
-^^^ Pilots had to become accustomed to having ^he ejttr^ 
vI5S^tgh%iaXi^lwe^t<>-»^heiiJ-**adB wlWle functioning wl.tMn a 
^gg^'degree^ield of ' view, presf jj^ed iiv| two dimensions and 

i^^^jf^ trt'^fF8a3W*fit*Tf the NVGs amplify available ambient 
■^nt :=and ar^'mosT^effectlve when.^bere ia moon illumination. 
"tteS^rili-"** provide best reaultp.wlienv used at^SOO ft agl or , 
•fg^dt. ' The^ircrews also ; found \hat for lonfli^fi^fcttids ot^* 
■JIjup*^?*^*'*'* was; -Vlf »fi&<3S^ le tween whatJJ'was;, ' 

T^quired to navigate -precisely and goggle ef fectivenesa^thftt,^ 

rfbbve.!. ground 1 evel^^o^' extend^ per ioa A t 

^ ^^^flHlHHlUlHIili^'^ ^ degrading 

lH^goggles .andr-^epending on source iii«*n^jUgfl0«(?pouId- wash 
ip^pg5it>;b\acJ^^ =eptirely» rendering them useless. 

Therefore f the pilot maring the goggles had tp haVe his side; 
of the cockpit and the center console totally blacked out/*' The 
pilot not wearing the goggles had to have his instrument lights 
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at a very low intensity so as to limit the 'intensity of *a 
direct light source. 

'Jt^V^Flying with the goggles entails a coordihat'ed team 
effort by both pilots, (^The pilot using the goggles can not 
read the aircraft instruments and his entire scan is outside 
the cockpit. Information such as altitude, heading(.^Ptt]f,er 
and airspeed, roust be provided verbally by r*he pilot not on 
•Irthe g tfgi|l e fl. ' "t 'This transmitting of vital information is very 
important during'landings ar^fl take offs. 

(C) This team effort becomes more important during any 

navigatipn problem. The aircrews found that with thorough 

' '"T * — 

map study, **coupled. with the use of photography, precise 

navigation was raanagable at low level in a totally blacked 

out mode to the point where^pilot dead reckoning (DR) was 

' more accurate than navigating using either the Palletized 

Inertial Navigation System (PINS) or OMEGA.' In fact, DR was 

exact to an exceptionally high degree. This degree of compe- 

hiency was achieved through long hours'of practice and the 

eatabiishment:. gjQfc.^A ^recj 6f&,- continual dialog between • the 

'tfeb^ l^ilots.- 

lu) 

(CT) The maps used were' JOG (AIR) 1:250,000. The pilot 
navigating would tell the other pilot using the NVGs what he 
should see on the ground and the surrounding territory and 
what to expect in the next few miles. He would indicate 
type terrain, types of trails/roads, foliage, etc., in a 
manner thac was clear and concise. The pilot on NVGs would 
likewise describe what he was 8eeincr'^d>,aecufa€ely ag^possible 
to bQ j;^lated- to the charts. The verbal dialogue became 
tailored to^eaatw^rew as -they trained and would continue from 
takeoff untlT landing. With this constant update of- in forma- 
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tionr the pilots knew exactly what was happening all the time 
and became very confident in their ability to navigate pre- 
cisely. This operational capability had to be developed because 
the Rti-'SB did not have forward looking infrared (FLIR), terrain 
clearance radar » or an automated map display showing present 
position. - 





t< j(TS) Faced with the disappointing results of the air' 
drop fuel exercise^ the JTP began to explore alternatives 
for refueling. One* alternative was to ! drop the fuel on the 
first night of a multi-night operation.-" A small team would 
paradrop :.i-n with the fuel, secure it ,with tractorsr and 
cover the equipment with camouflage nets. A portable TACAN 
would also be set up for use by the helicopters on a subse- 
quent night. The team would have communicationSf and if 
: compromised or if the mission could' not continue f they would 
kS9 picked up j^^. the. Fulton recovery method. Another varia- 
tion was to drop equipment only and determine throughi^H)|Htt| 
(\ ^Mripillllllllll^^ bllvets remained intact and undis- 
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covered. Although these options remained open until final 
deployment in mid-April, the JTF did not have high confidence 
in the concept. The risks of compromise were high because of 
the nu^ti-night requirement. 

(^0^1)^1^ The JTF continued to search for an abandoned air 
field in the previously mentioned refueling area of interest 
in Iran. The J-2 was tasked to locate an operational airfield 
that would be suitable for HC-130s. Indigenous forces at 
the airfield would have to pose minimal threat to the force 
as it captured the field. One airf ieId«i^Haln (Na-en) Mili- 
tary was found to meet ^these criteria. It is located northeast 
of ;*Jia in j^eityr on ".the .highway to Anarak.- This field previously 
supported an lAF electronic warfare training rangftvit-. After the 
'revolutionr . training had ceased at the range and only a 20-'40 
^A,man security andx^maintenance force renainedjdH^HBBBHHI 
^flHHplllll^^ familiar with the range were consulted 

Mid; provided important . rnfqcmation.' A USAF officer who previ- 



ously served as the] 



in Iran until Feb 79 



^and was vei^y famltiar with the inatallation, was also consul- 
ted. As a result of these consultations and analysis of 
^photography, th ey^^T F determined that it would be feasible to 
•secure the airfield and ^conduct refueling operations. Many 
refinements were made to this plan in subsequent weeks and 
details will be presented later in the report. The Rangers 
were assigned responsibility for securing and holding the 
airfield. \ 

,^(jB^ To support the operation, an existing USAF refuel- 
ing system was adapted tcTthe MC-130. The system is a 
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3,000 gallon capacity collapsible fuel bladder with a gasoline 
engine driven £uel pump and pressure hoses which are extended 
to the receiver aircraft. Most C-130s can carry two bladders 
interconnected with hoses to provide 5*500 gallons of fuel for 
transfer (about 250 gallons remain in each tank at the comple* 
tion of refueling). The MC'130 has^less space due to in- 
stalled electronic systems and only one bladder can be car- 
ried. One of the refueling systems was installed and checked 
out at Davis MontHan AFB, AZ, where the C-1308 were temporar- 
ily located during training. Training and briefing sessions 
were conducted with helicopter representatives. The first 
refueling test was conducted 'at MCAS Twenty-Nine Palms Expedi- 
tionary Airfield (EAF) on the night of 7 Dec. A single MC-130 
and three helicopters were used for the test. Coordination 
problems were encountered* but the mechanical refueling 
procedures were validated. The successful completion of this 
event was encouraging to the JTF and the so called ^"Na in 
option" was pursued vigorously. The airdrop procedure was also 
refined as a secondary option in the event the Nain ! operation 
became infeasible or a suitable drop zone became avail&ble. 
J^f^i During December* the mission t#eather officer contin- 
ued providing daily weather briefs to the JTF staff increasing 
^ the Middle East interest areas from Iran 



\- C tl^T '^ELTA continued training After the 

first rehearsal, DELTA assault plans were refined. Still 
lacking, however, was verification of a suitable DELTA drop 
off point, a helicopter hiding area, a verified route 




to Tehran,; vehicles to transport the force to Tehran and 

answers ta a number of BEI. 

On 1 1 Dec, COHJTF requested that! 






A- 



12 Decf after an analysis of all options. 
sports .stadiuni/raWMjss; Rooseve;^tf'J?^ tram the northeast f 
corner of the^-cbmpouhd'^tfcTiUelcfcted M^^^ This 
required new planning* coordinationr and training on the 
part df DELTA, the gunships, and the helicopters. Unsure 

on Dec, 

received CJCS permission to develop a concept which called 

for mHUHHIBMHilBIHHMjj^ 

Semnan New, ' located^.lJS miles 'east of Tehran, was examined. 
It was a ' support field for the lAF HAWK missile training 
range. Like the electronic warfare range at Nain, training 
had terminated at Semnan Mew and only a small security and 
caretaker force remained. It was estimated that ^'-141s 
could land at* this field under the cover of darkness and 



of f load TEoth^ DELTA 



were 



abundant in the Iranian Amed Forces and so it was determined 
ft'that if this option naterializec 

^ would be transported. On 16 Dec, members; of DELTA began 
training ^^^^H^^^^^^^IBat the Aberdeen Proving Grounds, 
HD. On 17 Dec, 
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|d river training continued until 27 Dec. 
The identification of Nain as a potential refueling 
site caused a series of interrelated changes in the concept 
of operations. Foremost was the decision for DELTA to fly 
into Iran aboard the MC-UOs and transfer to the helicopters 
at Nain. This concept had several advantages. First, it 
reduced substantially the gross weight requirement for the 
helicopters at launch from the carrier. This would enable 
the helicopters to carry more fuel in additional internal 
auxiliary fuel tanks. Second, it would permit delta to 
remain longer in the CONUS for training and, in the event 
new intelligence became available, changes to Jdelta planning 
and training could be accommodated. DELTA forces could be 

/)^ £ moved the area ^'^^^^V^BlHII^lti^l^^lIlP 

to the carrier task force in five days. Although it was 
^ feasible to move ^j BBP||^J jJjP| |pm mjmy 

^^UHlKKK^KKKtKKfKtKKtKtltSi^ hours then 
them to the aircraft carrier, it was not feasible to provide 
cover to DELTA and. their equipment by using this procedure." 

There was a need to develop new communicat-ions 
arrangements and procedures and by 18 Dec some progress had 
been made to support the following command, control, and 
communications concept. COMJTF would probably be located at 
a base in the Mediterranian region. This required communi- 
cations with the aircraft carrier, the MC-130 base, the, 
MC-130S, gunship aircraft, the Ranger force at Nain, DELTA,'^^ 
helicopters, and the extraction force' at Manzariyeh Airfield. 

^(u)By 15 Dec communications facilities had been estab- 
lished with the Ranger element. This greatly improved 
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their coordination and planning capabilities. 'Field training 
had reconfirmed the suitability of tactical equipment support- 
ing the JTF headquarters. Howeverr communications with 
airborne and ground forces had not yet been perfected. 
Confidence in high frequency (HP) voice for communications 
with aircraft and helicopters was extremely low, prompting 
additional efforts to improve BP reliability and a search 
for additional portable satellite communications equipment. 

<U) Representatives from CINCPAC and USCINCEUR arrived 
in Washington in December and participated in planning and 
coord 1 nation. 

anning and training progressed rapidly through 
mid-December. There was an urgent need to validate most 
portions of the plan and to determine the status of training 
and equipment. Plans for another rehearsal at YFG were formu- 
lated based on the mission plan, the mission plan at that tine 
called for the following resources: First night - six MC-1308« 
|fimpKC-135s for air refueling MC-130s| to and from Nain, six 
^ tbelicopters,||^^^A,,.anFrmRangttr8 at Nain.,. Second night - 

five NC and(,jthree AC-iaOs with ^Bkc-IBS support sorties for 
refueling in and out of ^Hanzariyeh Airfield and ^j^Rangers to 
^'&ecure the airfield.*'' 
j^:f')ry0i (u) It was determined that representative forces would 
be used for the rehearsal. Operational security was a prime 
consideration. Consequently the following resources played 
in the rehearsaltt three HC<-130s, six helicopters, 19 DELTA, 
two CCTs,\ three Rangers and orre^C-130. i 

The rehearsal scenario called for the helicopters 
to fly a two hour navigation flight to the Twenty Nine Palms 
EAF '(used to; simulate Nain)^ where three MC-130s would be 
waiting withTjPB^A and«.three Rangers to control the airfield. 
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Once refueling was completed, the helicopters would fly a 
1.5 hour navigation flight to the Barn jtt^YPG then to a hide 
out area ^20 miles north. 'There the helicopters would wait 
until the next day for the call /-^from ,DgLTA advising that 
they wdreabput t<J go "over the wall" at a simulated compound. 
DELTA -would proceed jptM BH^BHI^^ ^ simulated compound 
which was a small set o£ lighted buildings rteSmhe YPG 
airfield. Following extraction, the helicopters would fly 
for about 40 minutes to an abandoned airfield near Holtsville, 
CA,' (used- to simulate Hanzariyeh) where HC-1308 would be 
waiting. 

The rescue plan called for abandoning the helicop- 
ters -at Manzariyeh', but in this case the helicopters would be 
flown back to the YPG airfield. Command and control was 
supported by a 20 man Joint Communications Support Element 
which had deployed "'frbm MacDill APB for the first rehearsal 
and remained in place at YPG. ^. . 

(o)^) On 14 Dec, several DELTA personnel arrived ahead of 
the rehearsal date to conduct ' another test of the airdrop 
method of refueling. This was accomplished on 17 Dec 'with 
two helicopters and one MC-T30 dropping Tour' bl ivets , one 
tpump, and one tractor. The drop was successful and all 
bl ivets and ot1ie> equipment remained intact and were useable. 
The force refueled the helicopters and experienced no pro- 
blems. 

. .^t^^The rehearsal which began on 18 Dec went according 
to schedule. There were rough edges to be worked out and 
more coordination to be accomplished. Areas requiring 
additional emphasis were blacked out airfield landings for 
the C-130S, airfield marshalling and control at both air- 
fields, communications, and refueling procedures. The overall 
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assessment, however, was that the plan was viable and JTF 
confidence grew substantially. A capability existed but the 
risks remained high. During this rehearsal a prototype of a 
'i. new portable s^ellite terminal was fTcBt testwi' This new 
ValdioV the, PT-as.-'^^held promise for greater availability of 
satellite terminals to all ground elements and reduced reliance' 
on HF. 

- With the exception'of the helicopter detachment, 
all units redeployed back to their training sites. The 
^^lylicopters continued functional training as did the MC-1308. 
Q ^ 'delta ti^ainlng!|f|||||||||||||^^||||||||||||||||^|||^ 

trating on|||||||||||^mH^^ weapons training and plans for the 
assault on the compound. The Rangers j concentrated on training 
. and plans for the Main and Manzariyeh options. 

Operational security remained a major concern. It 
was decided, with CJCS concurrence, that the task force 
should take a Christmas break to protect OPSEC. Families 
would not understand the need to conduct training during 
Christmas and might- elevate concerns to members of Congress 
or the press after being told that a joint training exercise 
validate Army-Marine doctrine' would continue through the 
holidays. Personnel returned home (the helicopter detachment 
stopped flying), OPSEC was maintained, and an extensive 
recall plan was developed. The plan provided transpor- 
tation to recall everyone within 24 hours. 

(U) Between 9 Dec and 23 Dec the helicopters had flown 
hours of which 140.7 were flown at night. Between 3 
and 21 Dec the C-130s had flown 159.4 hours (144.0 at night.Jj^ 
Modifications required to prepare the RH-53s for 




the rescue mission were minimal with the most significant 
being the removal of mine sweeping equipment and engine 
teand separators* ana installation" of armor plate and the* 
•SHT'contained navigation systems. To provide an onboard 
navigation capability to augment the primary method of naviga-; 
^ (visual,^.tefrain following)/ inertial navigation systems 
•thit could'be installed were, reviewed-: Two basic navigation 
systems were selected that could be installed temporarily, 
would provide the accuracy desired, and could insure redundancy 
since they employed different operating principles. The 
systems selected were OMEGA and a Palletized Inertial Naviga- 
tion System. The OMEGA is an accurate positioning system which 
employs a triangulation method of evaluating radio signals over 
great distances. The PINS system is entirely self contained 
and operates from the electric power supply of the aircraft. 
Ihe PINS requires that it be initiated and zeroized for error 
at a fixed, non-moving location. Since the mission launch was 
scheduled from an aircraft carrier at sea, procedures were 
employed to initialize the system at a land base prior to 
mission launch. PINS sets would be mounted in specially 
constructed racks in a C-2 COD aircraft, flown ashore, initial- 
ized while the C-2 was motionless at the land base, then flown 
back to NIHITZ. The C-2 would remain plugged in to ships 
electrical power until just prior to mission launch. Transfer 
Q|.,the. PINS sets from the C-2 to the mission aircraft would be 
accomplished by activation of an internal battery that xsupplied 
power during the transfer. External ships power would then be" 
^maintained on the RH-53Ds until they were started and opera- 
ting. 
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During this period plans were made , to equip all 
mission RH-53Ds with both OMEGA and PINS systems. 

OMEGA. Vtl^ptal pi seven Northrop .Cardinal systems^ 
were. avallabl4^i f fbii .the contractor. The systems had been 
used in an earlier test and evaluation program. Since a 
successful trial installation had been previously tested. It 
was decided to deploy a Northrop/Naval Air Test Center team 
^^^MM||^^HBBto install the system on the six HH-16 
aircraft. The s^x systems were installed fPPmH^^P 
before the aircraft were flown aboard KITTY HAWK. The 
seventh system was used as a spare. A contractor technical 
representative embarKed on KITTY HAWK and remained with 
HM-16 for training and maintenance support. 

subsequent mission planning Identified the require- 
ment for two additional mission RH-SSDs. Three Litton 211 
systems were obtained. These systems were scheduled for 
installation in mission aircraft and one for installation in 
a training aircraft at Yuma. The Litton 211 was selected 
because additional Northrop systems were not available. 
Also, the Litton '*211 had been previously installed and 
successfully tested on an RH-53D. Two RH-53Ds were airlifted 
^ by C-SAi|||[H^m[||^n 22 Dec and embarked aboard NINITZ 
for transit to the Indian Ocean. A special modification 
team configured both aircraft with the Litton 211 OMEGA 
system during the transit. 

\uj^) After NIMITZ relieved KITTY HAWK on station in the 
Indian Ocean, HM-16 transferred to NIHITZ with six RH-53Ds 
equipped with Northrop Cardinal 1 OMEGA. After taking 
custody of the two RH-53Ds equipped with Litton 211 OMEGAs 
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aboard NIHITZ, HM-16 had eight OHEGA equipped RH-53D hellcop- 



^) The JTF arranged to borrow nine PINS from the USAF. 
Six systems were delivered to llfl-16 for installation. A 
navigation systems expert was provided to install the PINS 
and train the aircrews. He developed and tested the plan 
for initializing the PINS and personally supervised the 
mission set-up of this equipment in all aircraft. 

yif Three PINS systems and an INS technician were 
provided to the mission aircraft for training at Yuma. 
These systems were eventually delivered to the NIMITZ prior 
to the mission to provide a PINS in each mission aircraft. 
(p)^ As of 24 Dec, the intelligence data base continued 




to grow. Authority was obtained to decompartnent certain 
highly classified intelligence materials upon receipt o£ an 
execute order so these could be passed to operational ele- 
ments* and other procedures for Intelligence support im- 
proved. More details on remote locations* such as Nain, 
were compiled as time went on. 
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4 January - 1 February 19B0 



The Main Plan - A Rehearsal S^ U'] 
COMJTF conducted a planning and review conference, 

to inciude|HHHHHHiiHiHiHHBf ^ ~ 

Progress was reviewed and agreement was reached on where 
more emphasis was required. An extensive contingency review 
of alternatives was conducted. Areas to receive special 
emphasis were planning and training for Naln and Manzarlyeh, ^ 
selection of a helicopter drop off point and hide out area, 




the JCS/J-3, and the Army Operations Deputy attended the 
meeting on 5 Jan, monitored DELTA training, and received an 
update. They ma*de several suggestions and reassured the JTP 
that all needed resources would be made available. The CJCS 
and the J-3 were constantly involved in the planning. 
(u) ^ The helicopters began flying at YPG on 5 Jan and 
continued to refine navigation procedures and techniques. 
Three RH-53s were delivered f^lrom Norfolk by 7 Jan and the 
total complement now numbered ten helicopters. More training 
was conducted using the ONEGA and PINS navigation systems as 
aids to navigation. The primary method of navigation, 
however, was dead reckoning felng^nlght' viploi> ;V$gggl«i|i 
to identify navigation check points and to avoid mountains 
while navigating at altitudes from 500. to 1000 ^eet'- AGL.j It 
had been established that prior to takeoff a forecast for 
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visual meteorological conditions (VMC) on the mission track 
was required to execute the mission. As they progressed in 
training during January, the helicopter pilots perfected 
techniques which enabled them to navigate accurately below 
an overcast with very little illumination. Confidence of 
the a ircr ews increased rapidly. 

^^^■■H Heather was highlighted as a crucial factor 
during the 4-5 Jan conference. Shortly thereafter, COMJTr 
initiated a program where the assigned mission forecaster 
would brief him on forecast conditions for the next 2-4 
days in Iran as if the mission might be launched the next 
day. This procedure was designed to gain experience and 
knowledge about weather in Iran, to evaluate weather fore- 
casting limitations due to lack of reporting stations, and 
to determine forecast effectiveness. Concurrently ij^H 
^m^^H^rdv'idiAg* Iranian veather observation reports 
from various locations within the country as a further means 
of evaluating the effectiveness of weather forecasting. 
That service continued. through 25 Apr. The Commander of AWS 
was in-briefed by the COMJTP on 24 Jan 80 in preparation for 
the allocation of additional resources from AWS for the 
mission. 



Hiss ion deployment and employment planning contin- 
^ ued. By this ^^in^ljBHHBBBPhad been selected as the 
probable staging base should the mission be directed. Exten- 
sive planning led to a base support plan,1 

(Imm^mi^ Flow schedules for deployment were laid out. 
^ ^SiiH^Hll^^^^^mmilllPl^were to determine 

which base was more suitable for the first night when the 




^^a-nos,' would landj^t Nain^m|m||||m||||o£f ered OPSBC 
advantages but required tankers to' include air refuel able ^ 
tankers (ART) for pre and post Malii refueling. .The HC-nOs' 
^ would also have to fly| 

fefuelinga would have been required and the 
''^aircrews would have been too fatigued to fly thm demandin g^ 
^ mission the next nlgfit. For these reas< 



49^i^i^everal more planning conferences were conducted. 



^ ^ DELTA mission requirements had grown' 




C 



Equipment was added as more was learned 
from intelligence and the actual exercises, .^t was determin- 
"^d th^ four vehicles were in^uf f iciei^^|||HHH^Hfl||^HH|BK^- 

lH|||^|(HiHHi^ ^ selection 

.process', als^.^began-.to identify^ ^ar^i (I;:anlaQ^language) 
speak Ingrpgq^ and Per^ian^|||||[|jy|yand to begin a concentrated 

^l^llllllllllllllll^^ training program was accompli^ 

by selected DBLTA personnel. ^H|||||||pil^as selected because 
it was the nearest metropolitan airear 

in a large city (Tehran). 




The number of helicopters required for the mission 
was a matter of considerable discussion and analysis through- 
out the planning process. Early in the planning process 
when iPEL^ {had been scheduled to launch in the helicopters 
from the aircraft carrier, three events were key to this 
computation. The total number of operational helicopters 
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required .to. ex tract g^ECTA and -the hostages from the compound 
was first computed based on operational data and expected 
loss from enemy action. Then an abort factor was applied 
from the refueling point to the helicopter hide out to 
include the extraction at the compound. Finally* the number 
required for launch, with spares for redundancy* was compu«> 
ted to provide the number required at the refueling point. 
The number of DELTA personnel required for the mission was 
and each .man With: equipment ..computed for an individual 
J;QtflLi,weigi)4i;^^ At this point in Dec, four 

helicopters were required to be operational at the hide out 
area, five at the refueling point and six on board the 
ship. 

^ijSpriJ In Jan BO, DELTA requirements increased. Several 
new factors drove the number of personnel and amount of 



equipment upwards. 





to the compounds- 

A. new plan to extract the hostages and 
rescue force from the sports stadium across Roosevelt Street 
was developed. Add[^t4onal perstiiinel an(!|- equipment were 
reqtflr¥d'. to proVia'e for ■'^"••rr^fiVTTiTtfnf f ri 'f ri trr 

I the stadium., 





Adxiitional ammunition was required ^o secure 
the stadium.' 

j:<^J2r~j-- V-.-. 

p escort' the hostages to 
the security 



the 'stadium for helicopter pickup. | 
force and a few additional^ people "required in the compburid 
inci;p.98ed the December requirements ..to a total of 
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personnel with a grand total o£ 70B0 additional pounds of 
gross weight* 

^) This new DELTA requirement' was not a direct 
additive requirement. The revised employment plan now 
called for DELTA to board, the helicopters at Naln, Gross 
weight formerly had been a major factor at launch from the 
carrier. Now the helicopters, though they would carry 
additional fuel,, would be lighter at takeoff from the 
carrier and the total number required did not Increase In a 
direct proportion. 

>f^U)A recomputatlon was made in mid January and the 
required number of helicopters at the hide out area was 
determined to be five, six at the refueling site, and seven 
for laufech, for a total of eight aboard the carrier. 
J0lf^ TO cover this requirement and to allow for any 
needed future additives, COMJTP requested that CJCS obtain 
authorization to deploy two additional helicopt ers. Two 
t additional RH-53D8 were put aboard the NIMITZ 

(Ulj^^ ' OperaiKnal' Readiness (OR) of the helicopters 
aboard the KITTY HAWK came under closer scrutiny in January. 
Earlier COHJTF had dispatched to the KITTY HAWK a list of 
special items to be worked to Include the need for opera- 
tional communications, engine topping procedures, additional 
maintenance inspections, etc. The OR rate was not what 
COMJTF felt was needed and several discussions with the Navy 
Staff resulted in initiation of special supply support 
procedures. The OR rate began to improve significantly and 
the Navy Staff and COMJTF closely monitored the daily 
reports. When spare parts or technical assistance was 
required, it was made available immediately. 
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(U) The initial guidance passed to the 'KITTY HAWK was 

that two helicopters should be flown each day, to ensure 
that all were flown in a three day period. The primary 
rationale for this sortie rate was to exercise the heli- 
copters but not overfly them as the mission execution was 
considered imminent. At this tine COMJTP reviewed the sche- 
duled sortie rate flown from KITTY HAWK. It was acknowledged 
that the rate needed to be lower than normal because of OPSEC 
considerations and flight/hangar deck aircraft management 
problems on the carrier. The two were interrelated. The KITTY 
HAWK was required to fly a wide range of aircraft to maintain a 
normal signature, to provide for aircrew proficiency* and 
conduct normal operations. iit was ag'lfeed ttf&t a gradual 
increase in sorties would be accomplished. 

) The Nain plan required six HC-1308 for the first 
night and six for the second. The DSAF Tactical Air-Com- 
mand (TAC), possessed only three aie> refuelable HC-130s 
and four were .assigned in* the Pacific Air Force (PACAP) 

ftKIKKtlttlKKKtKKKKKKKl o'^^y refuelable* for- 

ward looking infrared MC-13Da were in PACAP. Since PACAP 
resources would be needed for the nission* representatives 
mmmmprrived in early December to conduct joint planning 
and training. For OPSEC reasonSf |i|f||H||HHilliBI ^^^^ 
flown to the CONUS during the early training However, rea- 
listic exercises demanded additional aircraft and on 12 Jan one 



MC-=«0 was flown to^the CONUS* The available MC-130 fleet for 
training now totaled four. 

AC-130 gunships had been deployed earlier to the 
Pacific for unrelated high .vfMriority operations exercises. 
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|and other -crews of the gun ships were 
the best qualifiea for. the mission. To protect OPSEC, the 
^■^■■■■■■I^HI^nd a crew returned without aircraft to 
participate in planning and to direct COHUS gunships during . 
training and exercises. 

^\Jy^ On 16 Jan, COHJTF, in coordination with the Navy 
Staff sent his Deputy Commander for Helicopter Operations who 
served as his principal staff officer for helicopter matters to 
visit CINCPAC and USS KITTY HAWK. Three other personnel who 
were specialists in communications, intelligence, and mainten- 
ance accompanied him. Their purpose was to brief select CINCPAC 
staff members on the plan and to coordinate fleet deception and 
air support planning. They then proceeded to USS KITTY HAWK to 
get a first hand look at the status of equipment and aircraft. 
The USS MIMITZ had departed Naples on 2 Jan to relieve KITTY 
HAHK. On 23 Jan, the six helicopters aboard KITTY HAWK were 
cross-decked to NIHITZ. The JTF Deputy Commander for helicop- 
ter operations and his staff went aboard, briefed the Task 
Force Commander, the Chief of Staff, and the carrier Commanding 
Officer on the mission. He solicited and received assuranees 
of support and departed the following day. Several equipment 
discrepancies were found and corrective action was accomp- 
lished. On their return, CONJTF was briefed that the status of 
aircraft was improving and that the new supply system was 
working well. 

(jpS)f^) The JTF planned another rehearsal for mid-January 
based on the Nain plan. At the 4-5 Jan conference, the 
helicopter commander had recommended that future exercises 
be held at a new location. OPSBC was of concern, but the 
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principal reason was that the helicopter crews needed to be 
tested in another area where they were not familiar with the 
terrain, airfields, and overall environment. They also 
needed to fly long range navigation flights similar to the 
ones planned for the mission. 

MC-flSB aircrews and DELTA forces agreed with 
this plan. The aircrews needed to fly long missions requir- 
ing air refueling. to practice precise navigation and timing 
over extended routes. It was also felt that DELTA should be 
exposed to the long hours required in L... HC-13BS for their 
mission. Rest for thfe DELTA force was a major concern as 
they would >e required to fly throughout the first night, 
first on board MC-130S and then aboard the helicopters to 
the hide out area. The MC-130S were equipped with mattress- 
es so that;||BLTA personnel could travel in a prone position 
if desired: iWl^Rangers had similiar aircraft configuration 
requi rements . 

(U) Strategic Air Command (SAC) planners had been 
involved minimali7~"t this point but sufficiently to plan 
and schedule KC-13S air refueling training missions. 

^^^^.survey"t»a» was g^^jljpjgto the Las Vegas area 
t o ^ j^eqo fci^>*e*jt»»_t h the UStAF |||||^|H|HHiHRM^ 
Tor new training. jltes* OPSEC remained a major consider- 
ation; however, the team was able to make arrangements and 
obtain support by briefing only one individual on a small 
amount of the real purpose for the exercise. As was always' 
the case, the individual was required to sign a statement 
that he would not divulge information to anyone in accord- 
ance with the espionage statutes and other laws. 
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relatively little ^uaed ■ -concrete* strip with a 
building complex called Desert Rock was used tj^.. simulate 
Nain. Indian Springs APB /was selected to simulate Manzar- 
iyeh. It was arranged that no personnel would be near either 
airfield ramp during night operations {approximately inid- 
'night) and that all airfield lights would be turned off to 
simulate expected conditions in Iran. The airfields were 
more than adequate for the exercise. 

(li) (^) The survey team also identified good locations to 
be used for the helicopters to drop off DELTA and hide out 
the next day. 

^ i^^^nother compl ex ^mBmjJMBBBH^ made 
available. -XtB -sinllarity to the embassy compound was ade- 
quate. Lights were left on to simulate the lighting In Tehran. 
An area adjacent to the complex was marked off with engineer 
tape to simulate the stadium for hostage extraction. 

Total personnel and aircraft planned for the rehearsal 
were six helicopters with a spare, four MC-130s, two KC-135 
r tankers t ^■DELTA_and^H^angers. 

J^ffl^ Rehearsal plans called for 4mp,Ranger8"to''^part 
Hurlburt Field on one MC-130'and Hj^DELTA to depart jMMBHH 
'on two MC-130S.' qiverlMC-ia^ departed from Hurlburt to carry 
fuel. These aircraft were to air refuel enroute with an 
average flight time of eight hours to Desert Rock. Because 
of OPSBC, the number of MC-lBOs was less than planned for 
the mission (no additional aircraft were flown ^^^|||||||||||||||||^^ 
Refueling trucks were brought from Nellis APB to simulate the 
other HC-130S. ^HHHm^ ^'^^'^^^'^ participated in the rehear- 
sal. 
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) It was planned that a "FLIR equipped MC-130 with 
DELTA personnel aboard would make a low pass down the Desert 
RocK, runway to verify that there were no objects on It. 
I'hls.^Cfraft: izould 'not land on this approach because the* 
landing gear can not be I6wer«d>^hen the Tlir turret I?' 
extended. Therefore, a second MC-130- with Rangers aboard 
was to be in close trail and, 1£ the lead made no calls, 
^uld land assuming the runway was clear. -^The Rangers, with 
j'eeps motorcycles, f /j^^lf^/l/l/HiSfi/////^^^ and be 

prepared to accept the remaining MC-130S with DELTA; and- the 
on board fuel. The helicopters %rere scheduled to land twenty, 
minutes after the last' HC^^TBI landed. 

(U) A developing weather system threatened the exer- 
cise. However, COHJTF decided to proceed because the 
exercise was needed to verify the new plan as soon as 
practicable. Poor weather was expected off and on during 
the next week. 

(u){^) The rehearsal began on schedule. The first NC-X30S 
got airborne but 'a ""problem developed with the KC-135 tank- 
ers. One went down for maintenance problems and there was no 
spare. Accordingly, thS first night's operations were can- 
celled with the second night's operations to be conducted 
as scheduled. DELTA returned to base and their portion of 
■the second nigfit operation was simulated by a six man 
advance party which«had arrived previously': An early lesson 
had been learned, ^(qtilrwnents Jfuel and t in i oft) • fotv- tanker ' 
aircraft must be established early to .allow proper coordin-^ 
ation and assure spare^^alrcraft'are avaiiabl^> 

^u)>^ It was decided to continue the helicopter portion 
of the exercise. Seven helicopters were scheduled and 
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manned with six scheduled to takeoff. Six helicopters 
launched. About an hour after taKeoff, one aborted due to 
an unsafe nose gear indication and returned t«v*YPG. The 
other five proceeded on their scheduled four hour plus 
navigation flight to Desert Rock. After about three hours, 
the flight leader in an RH-53 experienced cockpit indica- 
tions of an impending main rotor blade failure. He landed 
in Death valley. and a wingman accompanied him. The mechan- 
ical blade failure indicator was checked and it also indica- 
ted impending failure, a condition which rendered the 
aircraft unsafe to fly. The aircrew remained with the 
aircraft to secure it and the other four helicopters 
proceeded to Desert Rock. The next morning 12 maintenance 
men and a rotor blade were flown in on another helicopter 
and the blade was changed in less than an hour. 

(U) weather had developed in the mountain valley 
hideout and to the north and it was decided that it would be 
unsafe under training conditions to send^the helicopters 
forward fror DefieTT Rock. They would fly to the hide site 

at first light. 

(U) One of the four that arrived at Desert Rock had a 
major main gearbox oil leak. While the system could have 
been serviced and the helicopter could have continued on 
-the actual mission", it could not have been repaired 
without expanded maintenance. The decision was made to take 
it out of the exercise and repair it it;^YPG. Another 
aircraft had a cockpit chip light indication which indicated 
the possibility of main gearbox problems. However, it was 
checked and determined to be a faulty Indicator and the 
aircraft remained in the rehearsal. 
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The next morning the lead helicopter, after being 
repaired in Death Valley^ rejoined the rehearsal at the 
hideout Bite. The aircraft that had aborted for the nose 
gear problem also had been repaired and rejoined the rehearsal 
at the hideout site. These helicopters were brought in to 
enable the rehearsal to continue. 

^^!f!y?rtU)The second night, the weather was favorable. All 
MC-1308 and KC-135S got airborne and completed the mission as 
scheduled. Pre and post Indian Springs refueling was conducted 
over Oklahon^a and Texas. The MC-130s landed at Indian Springs ^ 
and prepared for refuelin^^-as ||fRanaprE.*8tfC»rtia.-.the alrf4*Jd. 

Six DELTA personnel proceeded to the compound by 
way of trucks and^ simulated assaulting the compound. The 
compound extraction went according to schedule. All five 
helicopters took off on call txom DELTA. Two helicopters 
landed in the HLZ" and then departed one at a time as they 
/\ 'were released by the DELTA controller. Others landed one at 
a time as space became available in the HLZ. and DELTA called 

them in. ' ' 
[p)^ The helicopters,, as planned, proceeded single ship 

to Indian Springs where ^e,.HC-iaOs land Rangers^ were waiting. 

-the HC^l!30»'had landed ,ln.- total black out" conditions with 

•the aid of^new IR lensgs dH^thelr^landlng lights and night 
vision goggles. There was no visible light, 
(u) iP^) This portion of the rehearsal had been satisfactory 
except for mA^or atT coofrdifvatlon problems.. The Rangers 
were tasked to provide control of aircraft and had practiced 
earlier with the helicopters at YPG. However, they did not 
have the institutional knowledge and experience to perform 
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that part of the mission well and more work would be required. 

(U) The MC-130S returned to their departure bases using 
air refueling and the five helicopters returned to YPG. 

(U) The rehearsal was productive. It had validated the 
concept but it also identified many problems which required 
more planning and training. 

COMJTP called a post rehearsal conference at Port 
Bragg, on 22 Jan. The JTP staff and component commanders 
attended. Foremost on the minds of the participants were 
OPSEC, weather, helicopter reliability, communications, 
refueling procedures, airfield control, and intelligence. 
Each of these items is 'discue^^ed belowi 







the Iranians and Soviets could deter" 
mTne that unusual .activity was occurring. COMJTP requested 
that the feasibility of incorporating secure UHP Into 
the helicopters be re-examined. This was discussed at 
length. The UHF secure voice system on the RH-53 left much 
to- be desired, although identical to the system onboard 
MC-130 aircraft. Transmissions were lengthy due to the 
keying, period and considered by the helicopter crews diff- . 
icult to understana^l«RLlielicoP*»' crewtf^^id n6t ^consider 
the capability useful for urgent tactical transmissions in 
case of emergenciee^;. ■ It was decided that^lie helicopters 
would continue with unseeure radios' and'iaake calls only when 
necessary for emergencies or when, vital information had _to 
be transmitted. 

f) Weather; The rehearsal had served to emphasize 



weather as a critical factor' in planning and mission execution. 
First, it reconfirmed COMJTP •» conviction that the rescue 
mission should not be executed unless favorable weather was 
forecast. The experience,.at^D»Bact Rock, where it was deter- 
mined that weather in the hideout area was unsafe for training 
flights, had highlighted the need for such assurances. It also 
demonstrated the need for alternate landing sites as the 
mission progressed. Once the mission began and forces were in 
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BlmuLfd or .ctu.l .n«y territory. »»£or«:.st «"th.r w.8 
to b. lodged on . case by case bests end the decision to 
continue would be . Judge-ent cell on the pert ol the flight 
leader. Force recall would jeopardise OPSBC end any subse- 
quent rescue attempt. tt was .9r.«. that the helicopter 
co,n,».nder should be prepared to land short of the hideout 
area l£ impenetrable unforec.st weather occurred or if he 
could not arrive prior to daylight. 

^^^(c.V..,... p^,^ Reliability: Analysis conducted by the 
helicopter commander concluded that o£ the six helicopters 
that launched during the exercise, only the one that landed 
with the bad rotor blade would not have been able to com- 
plete the flight If It had been on the actual mission. 
COMJTF directed that the alrcr«« continue to use training 
abort criteria with a realistic e-phasls on safety. The 
detachment was to analyse each training abort to determine 
whether the aircraft could have safely continued the rescue 
mission. It was det.r-ln«l that well understood criteria 
for go/no-go shoail=>r developed and utlll.«l for the actual 
mission. The number of aircraft required for the actual 
mission was discussed. It was felt that the two additional 
helicopters enroute to the Indian Ocean would satisfy the 
requirements. However, the experience during the rehearsal 
spurred the need for close monitoring of the helicopter, 
afloat and periodic assessment of the number of helicopters 

required on the NIMITZ. 

ro-munlcatlons : The rehearsal validated planning 
factors and the need to further develop communications. 
There was a growing number of subscribers and redundancy was 
required. Afcthat time the communi«»tlon equipment Incliided 
two typel of portable- «itelUte.termlnais,. HP. VHF. and «HF 
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portable radios, the larger mobile equipment of the JCSE, 
'and the organic equipment of the various elements used for 
tifitra^unit needs. 

(^ij^M^f'^^ Development of additional communications require- 
ments was laid out to refine the configuration of the PT-2S 
sSt'ellite terminal which by now had been extensively modified 
by DELTA to increase .its power output and receiver sensiti- 
vity. This radio r used with the PARKHILL secure voice device, 
significantly reduced the intercept problem. Of major signifi- 
cance was the successful use of this system and the PSC-1 from 
an airborne HC-130 apd RH-53, proving, the feasibility of 
positive secure communications with airborne resources* This 
accelerated efforts to find a more suitable antenna and radio 
for use on mission aircraft. Concurrently, HF testing was 
expanded to include the use of radio relay stations in an 
effort to increase the probability of HP reception. More work 
in the satellite and HF areas was to follow. 

^U) Je^^ Refueling procedures : Refueling had progressed 
rather well, bu t " coordination between the MC-130s and the 
helicopters required refinement. Fuel requirements for the 
actual mission had to be verified. It was agreed that the 
helicopter detachment would fly more long range missions to 
veri^f^ fuel requirements for the RH-53. 

y^.«^BT! ^Airf ield Control : The air traffic control at Indian 
Springs was unsatisfactory. Consideration was given to adding 
an'^mir Force Combat Control Team to the JTF, thereby relieving 
the Rangers of the responsibility for air traffic control-. 
However, the need to hold the number of people involved in the 
mission to only those absolutely required, both for OPSEC and 
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weight/exposure for the actual mission, were factors in the 
decision to continue with the Rangers. A Ranger team was sent 
to Yuma Proving Grounds to train with the helicopters. 
^ j^0l^T'^'\ ' Intell igence; 




It renainedf however to obtain additional details on security 
in the Hinistry, since this vital area of information was still 
not complete. On 29 Jan, six Americans, with Canadian assis- 
tance, exfiltrated from Iran. They provided one more source of 
i nform ation on the currenb^ituation in Tehran and "the status 
of the embassy jfifft-^etore it was overrun. As time passed, the 
intelligence available continued to improve.' 

The conference ended on a note of growing confidence 
because of the successful portions of the rehearsal and a 
feeling that the deficiencies could be corrected. Also* a 
late breaking event had offered the potential for a new 
approach to the helicopter refueling portion of the mission. 
Jj^^^STT For months the JTP had been searching for an isolated 
area for the HC-130s to land and the helicopters to rendezvous 
for refueling and loading of DELTA. As mentioned earlier, the 
JTF and JCS were concerned about the Nain operation in that it 





could be compromiBed on the day following refueling. 
Cfifi^Sf By mid-Jan, the J-2 had conducted detailed studies 
and found only one area which had any potential i no*f called 
Desert One. COMTP reviewed the data with CJCB and JCS/J-3. 
The area had potential but the JTP requir ed more information 
before it could be accepted. 




the JTP began to look for additional airlift capability to be 
\ used at Manzariyeh. /The HC-130S were fully tasked and there 
was not much margin for an abort or a damaged aircraft. At 
that period in planning, one of the MC-130s was tasked to 
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.e.u.n tp H.in^a-rU, tn. secona ni,Ht t. pU. up «a„ • 
wouia re..ln ..hin- -it. ..rsl sp-.-rs .o ».lnt. In 

the previous night. 

j^,„ aiscusslcns with BO 08AF .nd MC It w.. d.cld.d 

le„el n.vi,.tio-h:(l.e«» .CL,^thro«,h_-o»nt.lno»i t.rr. n .nd 
To Lnd-ind^i-rS-ed ruiiw.y^li».«n*..t H-n-riyb, Th • 
conc.pt c.n.d Toi tne c-n». to l.na .UHout .„, vi. 

u,htB. ^.t.j^.h.v x.na,a,^,.,«M-«." 

..iV th. '.ppr..=h .nd ot th««ffi«VJ^i^a two forth,' to 

• on 21 aan, twi> hand picked C-141 
n,rk th. d.p.r.tut. .nd. on 21 a , 

.lrcr.« -nt to Hurlburt Hold and be,a„ to train J8Sk.th. 
«S,„ cr.-.. Durln, th. foXIo-lnS two we.ks they aeveioped 
th. cpahllity hy £lyln,j^«. i» out conditions and 

became miBslon capable. 

During th. l..t -..k of J.n-ry. .peci.Hzea 

•training was ctfHtfVBted at ^txduit 

the 8UDPortj,area at Halii.' , At the 
efSfeted tftat resembled the 8WPo>^^Ji 

^- . * - t-htt BsnaeM&felt con£iaent.,th«y 

completion of training the Rang0rf|i 

hold Main. By now more Intelligence was 
•WSUld take and hold waxn.. oy 

' J, •ftST' iiain had no more than one 
■availa ble. It was ^u^g^d Wat Nain naa 

■■|^^MB^^t..nJ4h1fV^ lii^ «ora than-'l^fl^6 -g ^ard^. 
— ^^^^^^^^^^^^^^^^ 1 J w j/v^^'^iAVa inaJiUaitaUtyl 




case of discovery to stop 



rRoad watch teams would be established in 
vehicXps. Should anyone approach 
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the compound, Parsl speaking individuals would turn 




still the JTP and JCS desired 
T^'r refuelln, option to'r.pl«=. •"•l" .ssocl.t.d 
risk of compromise. 

(S) The Sg-isi) gonshlp portion of tb. plan «as proctod- 
1„, well but It w,s determined that «,r. Joint training -as 
needed b7 DELTA and the gunshlp aircrews . / Selected DELTA J 
personnel went to Harlburt .during the last week o£ January 
.„d worked out coordination procedures. The AC-13e crews 
also had to further validate the capability to safely fire 
their weapon, with axt.tn.l fuel tanks installed on the 
^alrcrafSv This was acco-pllshed the last few days of 
January. 
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1 February - 16 February 1960 



The Third Rehearsal 
Wain Plan .tJg^) 

j^|f(&f Considerable individual conponent and joint training 
had been accomplished during the last two weeks of January 
and refinements had been made in the plans. It was time to 
conduct another rehearsal in order to measure progress since 
the last and to validate planning. JTF judged that OPSEC could 
be maintained by returning to the Las Vegas area and using the 
same facilities. The C-141 crews were not yet ready to par- 
ticipate. OPSEC considerations precluded bringing all the 
^ ^^^^ ^^^^ ^^^^ artificialities had to be 

used for refueling (fuel trucks were used to refuel some of the 

helicopters^ . 

U^Jf^'She resources planned for this mission were five 
_P|. ^iC^raOs, six. KC^tSSBf * spveQ^Jielicopters, IIIJdelta to include 
•drivers, ^Rangers and one AC^flHT gun ship. 

• (C) On the first night of the scheduled exercise, severe 
/)- icing condltionsmH||||||^precluded ^Vnchingt^i:^^ ;^C-1^08. 
The rehearsal was postponed 24 hours. 

^o) jtaT The following evening the rehearsal began with all 
aircraft arriving on time. . The MC-1308 flew eight hours and 
landed on schedule at Desert Rock. The helicopters after 
having flown three hours and forty-five minutes were only 
~3o" seconds late. The refueling went reasonably well and the 
helicopters arrived on schedule at the drop off point. During 
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the next day, driver training was conducted. That evening the 
scenario at the compound went much better than previously # but 
one helicopter missed a cheolb^iht and was late. 
^O) Jkfff Sky conditions £*j(£Hi>:.the<, compound to Indian Springs .(50^ 
intiles) were 1,500 overcast and rain* but the helicopters 
made their way through the mountains safely. «^t^i^(31an 
Spr.ings ItFB^'the air traffic control was marginal. The rehear- 
sal was concluded and the NC-1308 and AC-130s jreturned to their 
departure base using air refueling. The six helicopters 
refueled d|3-^ndian Springs and returned to Yuma Proving 
Grounds. , 

4^0^^ COMJTF called for a post rehearsal conference at Fort 
Bragg on B Feb. The successful rehearsal bad given the JTP 
considerable confidence » but more work was required. 




Communications remained a problem. Later # a 
.WSC-3 secure satellite radio would be tested. and adapted to the 
lead MC and AC*14fc. ^unships. "Y" The problem of aircraft and 
'"^irf lAld . controf at Ind ifiUvSpr ings) remain^*^^it-was decided !' 
bring a USAP seven man , Combat ^ContaoL^' Team, tolto- the proqufwi. 
Despite the disadvantages to OPSEC of adding personnel » it was 
judged necessary to accept the trade-off to gain experienced 
and highly qualified controllers. The CCT was sent to YPG to 
conduct joint training. 

'^^^ef(o)On the positive side* the helicopter pilots had 
demonstrated exceptional navigation capabilities in demanding 
weather conditions. However* they needed more work since 
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on. had filed to loc.t. . checK po"t-rurlng the reh..rs.l. 
By this time the d.t.ch».nt had flown « total of 412.4 hours 
at night between 9 Dee 79 and 3 Feb 88. 
, xf^W The refueling operation .as Judged to be more than 
^■^ iTequate. t.«K -as r.port«l*b, HS» as the »ost Improved 
they had s.en-T» a series o*«lUt.t,- exirolses "criWihe.)?*-. 
cbpters.»ad. no ridlo trans-lssl.n d»r*»9 Sifee "h«« 




aeries o£ contingencies MS reviewed and the 
ZTanders gained confidence In the plan because of the.. 
The contingencies provided for alternate ways to proceed 
once the mission was underway. They also provided for 
raeovery of the tore, at .ny time if the mission was compro- 
„lsed. Th. pltfiinf:«ln strength was that It provided th. 
„e.ded resources, redund.ney. .nd flexibility to continue 
th. mission one. It got underway. The planners and th. 
commanders collectively had cnfldenc. that a capability 
.xl.t.d for th. r..eu.. Heed.* -»« -»'« l""l"^-«' 
additional training, and a plan to refuel th. helicopters at 
oasert On.. With these factors in hand the risKs could be 
reduced significantly. Considerable dl«:»ssslon was given to 
helicopter reliability. It was tb. judgement of th. JTP 
that th. .ight h.licopt.rs aboard th. IIIHITZ war. sufficient 
for the mis sion. 

Following the 8 Feb conference, the staff 





Iranian revolutio n^^ f 2 Febl t here was an intentional break 
down of almost all civilian and military structured 




This analysis d£^not suggest that 
the mission could not be compromised. It did verify plann« 
ing concepts which took advantage of the situation. It also 
verified the overall operational game plan which called for 
flexible and bold ^ responses to encounters once the mission 
was initiated. The judg|ment was that roost events enroute 
to Tehran would go undetected. If they were detected, 




There were calculated 
risks to be taken but they were considered to be manageable. 

An effective system had been developed by 
J-2 in coordination 




etc. 

Several tests were conducted and the system was improved to 

the point ^ha^MH^^^^HIPBHHIt^^"^'^ ^ reported 
to the COMJTF within- one to five minutes. 
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ary to 12 April 



DESERT ONE AMD MPA« PLANS 



^^0fS^ In early February* the JTF had undertaken* with JCS 
concurrence* to plan for the , extraction of the three US 
diplomats held hostage in the Ministry of Foreign Affairs 
/\ (HFA). ^Since ^jjllllljjjjjjj^^ was already committed to 

.the rescue of the hostages in the American Embassy (AMEHB)* 
•bther forces, had ^. to be identified. 




Qualified individuals were 
identified and immediately commenced planning and training for 
the mission J^IIIIIIIIII^BIIIIIIIIIlllll^ 

.^^IH^^Hmi^l^B^^ planning phase. During 

• '^he last week' of February* two individuals reported 

for. f urtheii;tJ;raining. - After the training, they went to 





n mid-February r intelligence indicated that some of 

Prior to this* 

DELTA* s plan was to search for the hostages in the following 



c 




Because of this new intel- 
ligence f^ELTA. was required to modify their plan to include a 

as well. This increase in the number 
of buildings to clear and secure would further add to the 
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amount o£ time required for the rescue force to remain in 
the compound. 

CVef The fourth JTF exercise was conducted 26 and 27 

February 1980 in the YPG and Twenty-Mine Palms area. The 

purpose of this exercise was to sustain mission capabilities, 

li^grgrporate "CCT expertise,.^ and refine JTF conmunications. 

For this exercise, the HC/AC-130S operated from Hurlburt, 

conducting ^t^T^I'f uelincj^ to and from the objective area. 
.... " . > 

The forces consisted of four helicopters, four MC-130s,.one 

]i&<^130, 22 DELTA, personnel, 18 Rangers^and two CCT personnel. 

Due to the CCT expertise, this exercise resulted in better 

control of the aircraft during refueling. In addition, 

communications between all forces %rere refined. The JTF*s 

confidence was further increased. 

i>V^ (^^}There were two uncontrollable and pressing environ- 
mental factors which could cause major revision of the rescue 
plan: available hours of darkness and ambient temperatures. 
By 1 May, the number of hours between evening nautical 
twilight and morning* nautical twilight would drop to nine 
hours and 16 minutes. Eight hours were required for the 
helicopter mission plus a contingency factor of one hour was 
desired. By 10 May the average ambient temperature at the 
time of refueling was anticipated to be 30 degrees Centi-^ 
grade. This temperature would Increase the density altitude 
and limit helicopter performance. Increasing helicopter and 
refueling C-'130 requirements. 
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of the HPA rescue mission. This proposal was not approved at 
that time as there was the possibility of the hostages being 
placed under Iranian government control and hopefully^ of 
their subsequent release. The plan, however, was approved on 
24 Mar. 

^u)oz^) On 18 Mar a JTF conference was held at Port Bragg. 
One of the major subjects discussed at this conference was 
the addition of"C-«>141s to be used during the extraction phase 
of the operation* Plans were finalized to include two C-1418. 
Also, it was agreed that not less than six flyable helicop- 
ters had to reach Desert One. 

y^^f^fTST' Throughout the planning period* opera tions^^^H^ 
mull continued to be expanded. On 19 Mar JC8 directed the 
movement of weather and communications support which' consisted*' 
of one Defense Meteorological Satellite^ Prpgr«ny[1)MSP)- Hark III 
t^n^iitar, 'biie'-' Wcirt^aT^^elitlier Analysis Center Xommunicat ions 
Terminal, one AN/TYC-8A AUTODIN terminal, and one" AN/TTC-22 
switch board. The JTF Weather Officer deployed ^mjjmj^p 
set up the weather facility. Other communications equipment 
that was moved consisted of JC^fi||[^|||||||||||||^^^o«pmunicati^ 
Pencil it ies . This was the first movement of equipment and 
personnel directly related to the JTF mission and would bring 
the hostage rescue option to a seven-day response status. Six 
C>141 loads consisting of ALCE, ammunition^ fuel bladders, fuel 
blivets, and MC/AC-130 ^maintenance ■ we re^^^aqyj^JjjjjjUj^ on 
27' and 2B Mar. Further deployment was stopped at this time and 
not resumed until 16 Apr* y^en additional ALCE and MC/AC-130 
-m^ntenance lQAds-,.oomnenced!'^n6ving||||H||||||||^ 
\yA/^&^ The last major rehearsal was conducted 25-27 Mar and 
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utilized 29 PALMS EAF to simulate Nain and Indian Springs to 
simulate Manzariyeh. On this exercise a C-141A was used £or 
the first time. The C^.MIA experienced some problems in 
conducting the blacked out landing but this problem was later 
resolved with more training. Exercise participation consist- 
fSiKi^'Six, M^M30s, ohe?'^C^l30, 'one C-'141f six helicoptersi^^^ 
DBLI^A^^rsb.nnel • ^nH'^j^fStaxiqer^' The rehearsal was a success and 
confidence increased significantly. 

(y) late Harch* in anticipation of possible deploy- 

ment, three JTF personnel representing c<Mninunications, opera- 
tions and maintenance were sent to NXHITZ. The purpose 
of this visit was to check on the status of the helicopters on 
board and to prepare for deployment. The helicopter mission 
maintenance officer inspected the helicopters and judged them 
to be in good condition. Based on inputs from the mission 
maintenance officer, the HM-16 maintenance officer developed 
a thorough inspection check list. This was a special, de- 
tailed, and thorough effort to insure the aircraft would be 
in the best possible condition. 

The JTF continued to refine the air-drop option fcu^ 
helicopter refueling. If .;» itigy gef uelable stretch C-MIs could 
operate'lfllllllimimilPim^fuel could be cached at a site in. 
3the .100 mirPTdll^inieter reClRrling area. On 31 Har with JCS 
approval, COMJTF worked wj..th .f^AC to begin a test. For the 
first drop C- 1 4 1 A "* ( standard ) aircraft wer0iUitilixed*^nd;,.then 



the C-141Q^ The capability was validated by successful air 
^rops during the period 1-14 April 80. 

jff^T) The search had continued to find a desert landing 
area for the NC-130a to fuel the helicopters. On 31 Mar, the 
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include Desert One and CJCS concurred. 



^u) As summer approached and surface temperatures and 
density altitude increased, the number of helicopters requir- 
ed beyond the refueling site increased to six. It was further 
decided that sufficient fuel should be taken in for all heli- 
copters that might be mission capable at the refueling site, 
Desert One. This could be as high as eight. A change in the 
number of helicopters needing fuel necessitated the use of a 
C-1 30 aircraft which has a full capacity cargo compartment 
(41*) to. allow a diial bladder system to be used. An MC-130B 
cargo compartment would not accommodate a dual bladder system 
because of its reduced (27') cargo compartment. The EC- 130 was 
^selected because it Ts!, airborne refuelable and the Airbqpne 
Battle Command and Control Center (ABCCC) module in it was 
easily removable. Two 3,000 gallon bladders (5,500 gallons 
usable total) were to be 'loaded on each of three EC-130 air- 
craft each fitted with tvh pumps, four hoses, and rtlter 
assemblies. This new capability substantially increased the 
redundancy and flexibility. »^C-1 30 pilots would fly the EC-130 
* Because of their experience in night operations. 




jiiiiiiiiri'^rn 

12 April - 24 April 1980 
The Count Down (U) 

^^j^ee^ On 12 Apr CJCS received clearance to instruct 
COHJTF to begin planning for deployment, and to designate 

mPPmUm for C-130 operations on the first night of the 
mission. Initial planninc|||0B|^mhad been accomplished 
just three days earlier. CJCS also requested that COHJTF 
recommend a planning date for mission execution. This date 
was not intended to be a firm date for execution but only a 
date on which to base deployment planning. COHJTF recommended 
Thursday, 24 Apr, based on time needed for some additional 
training, time required to deploy the force without jeopardizing 
OPS EC and the desire to conduct the mission during the Iranian 
weekend. The forces should be in place preferably at least 
three but no less than two days before the mission to allow 
the personnel to » ad just themselves phyaiologically with tim<^ 
enough to ready^Hhe ir aircraft and other equipment. The 
CJCS also instructed that great effort be made to compart- 
mentalize the planning in an attempt to minimize the number 
of people internal and external who might assume or know 
that plans were underway to deploy. 

^U)>5T ^A series of interrelated but separate actions were 
initiated. JVn* adirdrop of 3MaiM.v.etB byT three stretch air 
r'efuelable Crrl 41b .had beeij^reyioualy^fscheduled for 14<-15 
J jpa^ i Helicopters would %neti'ce refueling' ffSW-the -l^ivets 
although ttie final plan was to air-land fuel aboard BC-130s 
at Desert One. The air drop option had been perfected over 
the months and t|)e.a«tretch C-141 offered greater potential. 
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COMJTF elected to continue with the event; to cancel it tiould 
raise speculation and questions within the JTF. The system 
could be used as a contingency during the mission. 

J^^}a training exercise was scheduled at Edwards Dry 
.An:EC-*130 would land at night iB:gff^ S?* ^ilrt)^qalione ^Qt> 
'fuel on board" and refuel four helicopters. This was conduct- 
ed since training at an unimproved desert field was needed 
and in preparation for the actual mission concept validation. 
The exercise was successful and the concept validated. 
J^'f^j^ On -15-_Apryr*0SH-P-1,4s.r Ar6s and A-7s from the NIMITZ 
and CORAL SEA began a series of air refueling training missions 
witti. KC-r1358 °P®^^^^(^9^|||mm[|||mP|||P The^'pnrpose' was 
qualify USM pilots in air refueling fron KC-13Sfa. Resdue* 
■inisiribn planning included the.jiSQ of carrier based tactical air 
support at extreme ranges to provide contingenpy air support to 
the / rescne -"f oired^hroughou'tnEh^^perat ioh.^ 

J^^^ On 15 Apr two officers were prepare 
for the arrival of the first HC-130. They first saw the 
iUMrican Amb^sadoiL^J^^^i^hen prbc^^&ed * *^!||^^^|BP^H^B 

on 18 Apr. 

V COHJTF conducted a two day meeting in the Pentagon 

on 15'-16 Apr. The purpose of the conference was to review 

the plan with commanders, affirm command and control matters, 
evaluate the readiness of the force, review cpntingencies, 
and make an overall assessment of the likelihood of mission 
success should the mission be initiated on 24 Apr, or if 
conditions were not favorable on the 24th, during the subse- 
quent days. 
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J^^^^Ps^ General: This was a three phased mission, the 
first phase would be Insertion of the force into Iran, 
through refueling of the helicopters at Desert One, and 
onward to the helicopter drop-off point DELTA and heli- 
copter hide out area. Mt^'^iiM BC-13afi; would <^«P^'<^BIiHi 
with DELTA i a CCT part^' a road' security force and fuel for 
the helicopters at Desert One. At Desert One, the helicop- 
ters which departed fron the NIHITZ would refuel, load DELTA 

to the dropcfff P°^'^^*a||HH 

proceed to a nearby hide 
Two KC-13S 
to 



out area. The C-13BS would return j 
ART8;_and two KC?;135Aii' would be on si 
the coast out;, point for* contlngsncy. refueling^ for C-13B8.- and 
Navy TACAIR if launched. 

J^^f{;i&r Phase two would begin after DELTA and the helicop- 

"ter s are in place. 




DELTA then proceeds to^ 
the AMEHB compound after midnight, Tehran time, calls for the 
helicopters and AC-130 gunships and enters the compound. As 
hostages are freed, DELTA calls for helicopters to land in 
the AMEHB compound as conditions permit or in the stadium as 
appropr late 

ptfUnd, .4§i^t;tier rescus' tea 
three men at the Ministry of Foreign Affaiy|^ A helicopter 
picks the MPA Group up from a HLZ nearby. 



At the same time DELTA enters the AMEMB com- 

rescues the 
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reaction and to provide protective firepower for the MFA 

rescue force. Helicopters in single file proceed to Hanzar- 

iyeh. Phase three begins as four hc-130s ^^^^ff/jfj/jlt/lfl/^ 

two NEDEVAC equipped C-1418 f rQ!i|||||||||||||^standby at Nanzar* 

iyeh. Marizar iyeh« is secured by Rangers and supported 

ft^. thlrd.,gimeir!?C?) After thfe'2!S=J^l'«^«n'' MCtJI^Bs. are loaded 

» 

with former hostages, *the rescue force and the Rangers 
^ depart *E^|||^mm|p|^ Helicopters are left Intact 

Hanzariyeh.f DuTlng phase one and two. Navy carrier TACAIR is 
on alert aboard the aircraft carrier. The Navy aircraft would 
be refueled by USN or9anic tankers and an airborne KC-135 
tanker if launched. During phase three Navy carrier based 

f 

TACAIR is airborne on station over the northern portion of 
the Persian Gulf/ supported by an airborne KC-135 ART tanker. 

(U) tSSp The following Is a description of scheduled events. 
The plan was flexible enough to accommodate slips in the 
scheduled times. The times shown are goals for the JTF , not 
firm times that had to be met to achieve success. All times 
Zulu (for Tehran lociTi add 4+30). 
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PHASB ONE 



1405Z - An MC-130, the first of six C-130s, is scheduled to 
departjriHHHIl flHHMlHHHlj^H^HBdCoinbat Teamr 

H^^^^l^oad^security^ force' equipped "^wiW^ne jeep and fouF 
motorcycleSf^nd ^||^ DELTA personnel^ Also aboard is the Desert 
One Connnanderr the C-130 Force Commander, ^^he CCT Commander « 



the Road Security Commander* An6 ^^ji'jpiZ&£K'\Covm^nA^^] The 
aircraft is equipped with secure TACSAT HSC-3 radio, linked 
various elements to includ^|||||||||m||||m|||^H|pf 

the MIHITZ and the lea^ helicoptei^.- The HC-130 also has secure 
UHF radio and unsecure HF radio.* This lead MC-130 is to land 
at Desert One at 18102, establish two desert landing strips, 
set up a portable TACAN, and secure the road approaches £rom 
the west and east. As the first MC- 1 3C^ approaches Desert One, 



The Desert One Commander is to report to COMJTP 
via secure voice when the first C-130 is safely on the ground. 
Scheduled interval~-be£ween this C-130 landing and the next is 
one hour to allow sufficient time for CCT survey, establishment 
of landing zones, and security force deployment. 

1506Z - Eight helicopters scheduled to launch from NIHITZ. 
F-14s and A-6 CAP aircraft placed on deck alert. If a minimum 
of seven helicopters fail to coast in over Iran in a mission 
capable status, the mission is to be aborted. A minimum of 
seven is required to give assurance that six will be operation- 
ally ready at Desert One refueling site. The lead helicopter 
has a secure TACSAT HSC-3 radio aboard. NSC-3 provides the 
capability to enter into the sane net as the lead HC-130. 
Helicopter number five is equipped with a PSC-1 TACSAT radio 




which provides unsecure voice during ground opera'tions. The 
helicopters have a crew complement of tvo pilots, icvo mainten- 
ance personnel (qualified to operate 50 calibre machine guns) 
and a ccew. chief. Additionally, one DELTA radio operator Is 
aboard helicopters one and five. The helicopter flight in- 
cludes the helicopter flight commander and the JTP Deputy 
Commander for helicopter operations, who is to provide assist- 
ance as required and be in charge of helicopter #5, which has 
been designated for the MPA rescue mission," The helicopters 
are scheduled to land after all C-130s have landed and are 
prepared to refuel them. 

:Jf^f\5^0~^5^9Z - ^Fwb MC-136s and three EC-1308 (fuel bladder 
aircraft) scheduled to depart A spare MC-130 backs 
up the MC-1308/^"''''6ne' MC-130 has DELTA aboard (number in- 
cludes attachments), the other, 'f|^DfeLTA aboard (number in- 
cludes attachments) -and three 500» gallon blivetB;-*or continr 
gency fuel. The three EC-1308 each have 6,000 gallons of fuel 
on board, of which 5,500 gallons maximum can be transferred to 
helicopters. Should^e-of the HC-1308 abort after 20 minutes 
of flight, the mission is to be aborted. A route map"'of 
MC-iaOs and helicopters follows. 
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7-1 51 9 z - Two KC-135AS and one KC-135 ART schedulea to 
miH|[||^^^HmP Two KC-135A8 the ART enroute to 

MIHITZ, then return This ART, drogue equip- 
ped, is scheduled to arrive over the NIMITZ at 1930Z. The ART 
is provided to refuel USN tactical. air in the event NIMITZ 
aircraft are required to launch in RESCAP support of Delta 
forces at Desert One or at the helicopter hideout. The CAP 
consists of „two:P-148\ air-to-air configured, and two A-68/A-78 
air-to-ground configured. The CAP aircraft will remain on deck 
alert status with back ups provided for quick response through- 
out the vulnerable period (helicopter launch to helicopter 
bed-down at hide out)^^ If launched on the first day the plan 
called for the CAP aircraft to proceed at maximum range alti- 
tude and speed to the ' RESCAP area as designated by DELTA 
forces'. Planning -figures indicated that the Desert One (Pt 
ALPHAlj refueling area* located approximately 600 NH inland 
could be reached within 1 + 30 hours. The CAP aircraft irould 
be capable of remaining, on station: F-14 and A-6 » 1 + 45 hrs 
at high altitude, A-6 « 0 45 hrs at low altitude. The pYan 
calls for enroute tanking from KA-6D aircraft enroute to the 
RESCAP area and refueling from KC-135 tankers upon arrival back 
in the vicinity of NIMITZ. The mission profile was planned as 
shown on the attached map. 



I 




'/ j*c*»Mii.if z*^** A'/* 




2250 - 2315Z - After off loading 'DELTA, 'helicopters fly to 
helicopter hide out HLZs. (Xap of drop off point and heli^ 
copter hide out area as shown) 
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J^J(^^?315-0200Z - DELTA reports to COMJTF status of force. 



DELTA 




Their next action .will depend on the recoiii»endatiori( 
|P||mimi||||||||||H||fhey will probably' renialn VR-^theKravlne until 
after day break to conduct briefings and to rdtft. The air, 

'crews 




and eatabllBh short 
range radio communications^'with DELTA (to be used In emer- 
gency only). The DELTA ^^^^^^^^H team remains with the 

helicopters until dark. 



0030Z - Last of C-130S lands 
0040 Z - Two MC-130S depar 
crews fly). DCOMJTF return 




fresh 
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and prepares to proceed to AMEHB for the rescue. Route map 
follows. 
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2000Z - DELTA scheduled to inform rescue £orce for MFA, 



COMJTP, helicopters, NC-130s, AC-130S, and C'141s o£ intended 



time of assault ( tiqie^Qver, the wal i ^Centft^lyejLy ' • ache tlu> B ' i | C or 
4 2100Z). DELTA has window of up to 20 minutes early or 40 
minutes late. 

2030 Z - Assuming the time over the wall is announced for 
2100Z and there are no other calls, the helicopters depart 
the hide out and in' flights of * ttfo' proceed to an orbit . point 
north of the AMEMB. Helicopter route is as depicted. 
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J^ji^^f736-173BZ - One KC-135A and one KC-135 ART depart 
mPHmillPp C - 1 3 0 support. The KC-135A refuels the ART and 
returns ^°^|||||||||||||||||||||||||^ will provide* contin- 

gency measure,: emergency refueling for the first two MC-130s 
that return from Desert One* 

1737-1836Z - Two more KC-135s deparSHHHHBHBto 



B 

provide contingency refueling for the third MC-130 and three 
EC-130S at Desert One. 

1810Z - Lead HC'130 lands Desert One. 

1849Z - Heliqoptera pass point of no-return (fuel). 

1910Z - Second I HC- 130 lands » Desert One. 

1917Z - Third HC-130 lands* Desert One. 

1920-1923Z - First two EC-1308 land. Desert One. 

1926Z - Lead and second HC-130 take off and return to 

to relieve congestion at refueling site. 
1928Z - Last (third) EC- 130 lands. 

1930Z - Helicopters land at Desert One. The refuel- 

ing configuration-is shown on the following diagram. 
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DESERT OPJE PARKING PLAN 



EC-130 1*1 



1 2\ 



EC-130 #3 

T 

* t ^ 

A 5 • 



EC-130 #2 
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MC-130 
It3 



APPROX NOT TO SCALE 



\ 




1930 - 201 OZ - Refueling complete, DELTA force loads on to 
helicopters. Helicopters depart for DELTA drop off point. 
Six mission capable helicopters are required. If leas than 
six, the mission is to be aborted. Inoperative helicopters, 
if any, are to be destroyed by the road security force. 

20302 - One MC and three EC-130 aircraft depart after 
sanitizing the area, afhey transport any detainees back to the 
launch base. If a C-130 is inoperative, it Is destroyed 
prior to departure. 




on the following map. 




e: 



1453 - Pour MC-130S depart 



Manzar iyeh 




airfield. THe^.Will tl] 

<^t low al 1 1 tud^t*g^^3ABit1i5a^l il*^^U& ^glAisd^lfig^^ land at Manaar- 
lyeh at 214 5Z. COMJTF is aboard the lead HC-130. There are 
/liittRangers and two medics. ..One HCrASO. bontains five blivets of 
contingency fuel for the helicopters and a resupply of ammo 
for DBLTJV Routes for MC and AC-lSOs from the Persian Gulf to 



Hanzariyeh are shown on the following map. 
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Two will fly 



fo3 - The AC-130 giinships depart] 
To Tehran and one to the Hanzarlyeh area.- 

.^^^^^^^^^^^^-^t low altitude at 1730Z. 

and air refuel 





Trlv.! of 20401. The third, which loiters with Ite KC-U5, 
will arrive near Mansariyeh at 2110Z. 

18118 - T»o MEDBVAC eqaipped C-Uls deparl 
2056Z arrival at M.n.ari,.h. There are a total of 12 nedlcal 
personnel, 80 unlt.^ of blood, and other necessary equipment 
.board hoth C-141.;S: The route Is as sho-n on the follo«in, 
map. , 
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2040Z - Assuming time over the wall Is announced for 
two gunshlps deparM^IHHHIHHHHHHII^B' One 

proceeds toward the AHEMB, the other towai 




) The lead gunship 



"quired. 

204 5Z - FouS|^HC-.13oS?land|||i«w«riye^i ^H^JUAgaiff j eet up 

defense; CCT tean.^sets lights for C-I^jf^'^ and « sets up portable 
TACAN. 

2056Z - Two C-1418 land at. Hansariyeh. COHJTF reports to 
DCOMJTF. that all aircraft have landed and prepared to receive 
helicopters. 

2100Z - ' To execute - tfHP groutid tactical plan, tUW^BtiTA 

The 

element is 




Pr 



transport of Hhe- rescued hostages to 
the, 'Stadium, arfifi .augmenting stadium security during extraction. 



tnd being prepared to clear 
the Staff- Cottages and the Coneulate* 

m 

and escorting the hostages on 
the helicopterso^ron the stadium to Hanzariyeh. ^^^^HHI^^ 
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and aBsietance in 

^.,JL...... the st.diu»r^su,ln9 ttine over th« w.llja 

2100Zr speclfiet 




and prepared to 



be placed aboard the helicopters. 



I£ the 

■US' on the co-plu'nd field can b. re-o,ea. the decision ».y 
be made to conduct the lnltl.1 helicopter extrectlona £ro« thi. 

^^^■■■■■■■wlll conduct their operation 
location. ^^^HH^^I^B^^^V 

sin,ultaneo«'sly. The Delt. Ground T.ctlc.1 Pl.n for the AHBMB 

Compound follows. 
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0J210OZ - Two F-14S and two A-6s launch from the 



NIMITZ to 



rendezvous with a KC- 135; ART enroute to station in the northern 
Persian Gulf. 

- Qne.gunship in position over ANEHB^^^^^^^^B 
/V ^miiiiiii^niiniillllim^ - provides protection 

cover for the MPA rescue team'^ Protective;. fire provided only 
on call. 

2110 - 2200Z - On call from DELTA, helicopters land on 
playing field in compound or stadium as determined fey ^ DELTA. 
Helicopters lift off as they are loaded and proceed 8in9diy 
to Hanzariyeh. A map (|epicting the HLZs follows. 
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Concurrently, helicopter number five (or desighated alter- 
nate) proceeds to the HFA for an on-call pick-up of the HFA 
rescue team and hostages. This helicopter returns to the 
vicinity o£ the AHEHB to be used for additional lift if 
required by DELTA. Shown is a nap depicting the HFA and 
the HLZ near the HFA. • 
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^jj^^TOZ - Third gunship arrives vicinity of Manzariyeh. It 




This gunship provides protective fire power 
for can proceed to the. AHEHB if requested by 



DBLTA. 
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PHASE THREE 

2140 - 2110Z - "Helicopters arrive at llan«ariyeh. Former 
hostages, wounded, and :pELTAjare placed on C-1418. C-Uls 
depart as they are loaded. First t*io mission -capable heli- 
copters refuel from contingency fuel bladders brought in by 
the fourth MC-130. They proceed back approximately half way 
to Tehran with additional ammunition should it be required by 
©ELTA^or additional \ift is required. They also serve as SAR 
aircraft in the event a helicopter is forced down. Following 
\ is the parking plan for Manzarlyeh. 
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^^^21452 - One KC-135 ART with two USN P-14s and two A-6s 
are to be on station in the northern end of the Persian Gulf. 
The two P-14S are air-to-air configured to protect the KC-135 
and take action against high threat aircraft only. The t%io A-6 
TRAM aircraft are air-to-ground configured for close air 
support. They are launched from a deck alert posture at a 
^ time to coincide with Delta entering the compound unless 
previously requested by COHJTP. The CAP aircraft join over the 
^' a RC-135 ART||||||||m||H|||HP;hich has been 

fueled enroute and proceed to station in the northern Persian 
Gulf in the vicinity of 29-00N/49-00E. ' CAP aircraft and the 
KC-135 ART are maintained on station with relief aircraft 
provided until completion of the operation, after all US 
forces are extracted. Relief KC-135 tanker fuel is to keep the 
CAP aircraft at full fuel so they can depart station full, 
enroute to provide RESCAP support to Delta. CAP aircraft are 
to depart station when support is requested by Delta and 
proceed to the vicinity of Tehran approximately 375 NH from 
station, where 'tTTeV can remain overhead for two hours at 
altitude and for 0+45 minutes at low altitude. Communications 
paths have been established between Delta and the JTF for relay 
to the KC-135 and the CAP aircraft. An S-3 aircraft is also 
positioned in the Persian Gulf as a backup HF/UHP relay. 
£ Backup KC-1358 frommUpm^and CAP aircraft are available in 
order to maintain CAP on station in the northern Persian Gulf 
even if CAP aircraft are vectored on a RESCAP mission to the 
vicinity of Tehran. The mission route was planned as follows: 
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^^^15Z - MC-130S depart Manzariyeh and AC-13ds 'depart the 
area and conduct air-:reSu6tina.,enroute back^!||MHHH using 
essentially same route. 

j^^f0330Z - C-1418 arriy^mmH' Emergency medical 
ficiUtiea are available. fresh C-141s wi»||w air crews are on 
standby to fly former hoatages and wounded 
0425Z-0459Z - MC and AC-1 30B"ar1f ive a1 
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COMMAND AMD CONTROL 



J^^fSf Command and control was discussed at length during 
the 16-17 Apr conference, COMJTP with his sta££, located at 



Interface with the NCA. COMJTP had been given full authority 
to conduct the operation in accordance with the plan. The 
channel to CJCS was available to obtain on request, consulta- 
tion, guidance or decisions from higher authority. No calls 
were required unless the operation was becoming unmanageable, 

^ ' COMJTF had ad'equate communications to all forces. 

Depicted on the next page is a simplified schematic. 
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would be in direct contact with CJCS as the 
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J^ff^ COMJTF, Major General Vaught, USA, would remain at 
iPmy until the MC~130s departed for Manzariyeh for night 
two. ^ 



Deputy COMJTF LTGEN Cast, USAF, files] 
with DELTA. DCOHJTF goes HmH^o monitor that opera- 
tion, Interface with ^^^IK^H^^ required, to serve as 
COIUTP in the event COMJTP can not transmit, and to provide 
consultation from a separate vantage point. He remains there 
until the first MC-130 returns from Desert One and then 
proceeds im^mmPP^o be in place hours prior to 
COMJTF's departure the next day for' Manzariyeh. 

Kyle, USAF, located ^^1^^ and aboard 
the first MC-130 to depart for Desert One to be the overall 
operational commander at the Desert One refueling site. 
Under his command are CCT Command er^^H^H^^^Hj^^H^/ the 
Security Force Commander ifl^^^^^^B^H^B and the 
DELTA Commander, Colonel Beckwith, USA. Command of the 
helicopter flight, commanded enroute by LTCOL Selffert, USMC, 
comes under Cdlona!l;'Kyle as the helicopters approach for 
1 and i ng . ~* 
.fj^^ i*f {u)The Desert One Commander is to have command of the 
entire force at Desert One until the helicopters depart. The 
Deserf^One Commander reports only to COMJTF. 

>87 Once the helicopters take off for the DELTA drop off 
point the DELTA commander is in command throughout the 
intervening period up to the point where the helicopters land 
at Manzariyeh. The helicopter flight commander is, of 
course, responsible for the safety and security of his 
helicopters, but he Is under the operational control of the 
DELTA Commander. 
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CONJTF will retain command enroute ^to Manzariyeh~^> 
during thet. airfield/ extraction operation (Phase III) and 
during the remainder the mission bacj|H^^^^^^^^^V 

DCOHJTP serves as a backup in the event of communicationa 
problems , 

(U) In every case there was designated succession of 
command, by name and by position, in the event the commander 
was incapacitated. 




FORCE ■ READINESS 



(U) A preroission conference was conducted to examine all 
aspects of the mission. COMJTF reviewed force readiness: the 
men, machines, and equipment. The air crews were judged to be 
qualified and competent. All were healthy and mentally pre- 
pared. Mission profiles would not exceed demonstrated perfor- 
mance. The aircraft were in good condition. One helicop- 
ter aboard the NIMITZ was still out of commission but parts 
were on the way. Maintenance aboard the NIMITZ was considered 
excellent, DELTA was prepared and all equipment was reaa|j[^ 
Their plans were complBte but they were flexible should . lat|^ 
intelligence dictate changes. The Rangers were well prepared 
for the mission. 
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CONTINGENCY REVIEW 



(U| i^) The criteria for mission execution were reviewed: a 
favorable pre-launch weather forecast is required for the 
entire period of the mission. Any reservation would be a basis 
for delay until weather conditions were suitable. Intelligence 
and OPSEC were essential. The force must be in place, rested 
and ready. 

♦^ilV) Once the force launched and up to a certain point, 
there was time to utilize spare aircraft and continue. There 
were firm criteria for minimum numbers of mission capable 
C-130S and helicopters throughout the mission profile and if 
the minimum number was not available the mission would be 
aborted. 

(iL 

(*ST COMJTP, his staff, and commanders concluded that 
once all aircraft were well within Iranian airspace, the 
mission should not be aborted short of four pre-determined 
reasons. First, if there were valid indications that the 
mission had been '-compromized resulting in loss of surprise. 
Second, if part of the DELTA force were denied continued 
participation in the mission due to an aircraft emergency 
abort or accident. Third, If the minimum numbers of mission 
capable helicopters (6) were not available at Desert One. 
Fourth, If for any unforseen reason, continuation would 
create a significantly high risk to the security of the 
rescue force. It would not be wise to proceed when the 
probability was high that the force would be captured or 
killed. 

W^SJ^The rationale for this judgement was that if the 
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operation were aborted once well within Irania n airspace, 
the mission would probably be compromised. Return^^||||[|||| 

and the NIMITZ, followed by launch on a subsequent night when 
all conditions were favorable would surely lead to delays and 
compromise. Either friendly countries, the Iranians, or the 
Soviets might ..detect the €o««^nd its intent. Under those 
circumstance there would not be a second opportunity - at least 

not with this plan. 

(i^^g^^^ Accordingly, the force was determined to 
continue the mission once it was well underway. Individual, 
component, and joint , training, combined with a strong command, 
control, and communication system provided the redundancy and 
flexibility required to enable the force to make judgements and 
respond to contingencies. The two night, three phased plan 
offered sufficient flexibility. The force ha4 concentrated on 
contingency and "what if" drills for months. If problems 
developed {they had in training) it was up to each commander to 
deal with them, request guidance, consultation or assistance as 
needed, and 'ineke=i:4i?fery effort to continue to the point where 
mission completion was no longer feasible. The contingencies 
included enemy reaction, equipment failure, changing weather 
and even "hard luck". The JTF had confidence that mission 
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OVER-ALL ASSESSMENT 



l9S)\V)The conferees were fully knowledgeable of the chal- 
lenges ahead and the importance of the mission to the hostages 
and the United States. These were sobering thoughts but the 
group judged that their plan was feasible. They had been ready 
for several weeks but they were more ready than ever before. 
Their confidences was high. 

. LM-)(u}The Joint Chiefs of Staff had supervised mission 
planning from the beginning. On 16 Apr COMJTF, DCOHJTF, and 
the commander of the' ground rescue force briefed them on the 
plan, intelligence, and force readiness. The Joint Chiefs 
of Staff approved the plan and determined it was militarily 
feasible. That evening COMJTF, DCOMJTF, and the commander 
of the ground rescue force briefed the President with members 
of the National. Security Council present. At the conclusion 
the President approved the plan and stated deployment flow 
should proceed with 24 Apr as the planning date for execu- 
tion. 
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)n 16 Apr COHJTF notified all forces to 
prepare to move to a new training location in the desert and 
to be prepared to conduct an extended exercise. On the same 
day JCS notified SHAPE, EUCOHf HAC, REDCOH, and SAC tha^ 
four AC- 1308, three BC-1308r™and fourTI(P»W»B' would deploy 



The forces would be used for 



r 




Warfare exercise throughout Europe and the Middle East on 
going at that time. Three MC-130s were moved 

arriving on 16 Apr to conduct joint training 

At this 




t- 




On 16 Apr an advance contingent of JTF personnel 
JCSE,|||||||||||||B|||[|||^ Commun- 
ications Officer! two weatber officers; the JTI 
Liaison Officer; and 'a DELTA ad vance ' "parr Ly " ^ gployed 
HHPI Arriving on 17 Apr this group activated the JtF HQ 
Command Center, initiated classified weather traffic, and 
coordinated JTF base support requirements. 

On 17 Apr the helicopter detachment composed of 48 
personnel departed MCAS Yuma under cover of darkness aboard 
a dedicated MAC C-141. 
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Flight plans were filed indicating that the flight was enrbute 
to Norton AFB, CA. At Norton, the aircraft was parked in a 
remote area of the base and all servicing occurred well^lear 
of most base operations. Hembers of the JTP remained in 
proximity of the aircraft while refueling and crew change 
occurred. Following further stops at Hawaii, Guam, the 

the aircraft landed 
'at approximately 0800 on 20 Apr..^ 

:he heli- 






copter detachment was subsequently flown aboard NIMITZ by Navy 
CH-46 helicopters. 

^^^i^sr The JTP evaluated friendly, Iranian and Sovietj 
^^■■^^^^■Mjfe Plans were formulated and executed to 

movements mi^PiP^^^^^^^^pHIIIIIIIHI 
^^^^^^^^MHH^^^^HH^^^H|H^H|^^^H|^^H^ for 

example was identified early^in the program (Dec 79) as a 
probable special operating location or staging base. 




This force was supported by C-141, and c-no airlift, 
p to include C-Ss from time to time.; An 




HC-130S Inflight refueled across the North Atlantic non-stop; to 
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V^^/^^^^^^Kf then flew through Europe to'i 
planner deployed fco Eurdpey^|^^^^^^^^^^^^^^^^^^^^^_^ 

to watch for signs that the movement aroused suspicions and to 

EC-1 30s||P[|||||H|m^^|[|| 
irere routed across the mid-Atlantic 
ind through the Mediterranean. 
£^ ifi^) The PACAF aircraft deployed on 15 Apr 198q|||^^| 
^P^^p(one was in CONUS and deployed from Norton AFB through 
Europe^|||||||||||[|f||^|||||j|||g||j|^^ 

IPjfH training 17 and 18 Apr with TF-70 operating in the 

fromfm^im^HmmH^ on 

under the ^^^^H^I^m^^^Hllll^V^ 

and established advanced liaison for JTF at this location. On 
20 Apr 80, two additional HC-UOs were moved into] 
making a total of three KC-130s on station. 

selected a remote part of the airfield to park aircraft and set 
up his tent city (BARE BASE). The north end of the^ 



A JTP 









SAC was directed* to 

increase their tanker presence 
by 18 Apr in support of B-3A training and exercises in the 
Mediterranean Sea area. 




By 18 Apr the MAC airlift began. It was careful- 
ly scheduled to maintain a flow of in and out aircraft and 




and to avoid cause for speculation 
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^^f^^ "1^ ^P*^ marked the gradual but care£uMy scheduled 
and monitored movement of mission aircraCtflHH^^HHH|^H 
One of the JTF/J-3 members was in place to monitor movements 
w 1 1 h : t h e ^^^^^^^^^^^^^^^^^^^^^^^B* T h e 





[was informed that a build u] 
ras in progress and it'was of special importance. 




COMJTP and staff 

deployec 

of the AC-1308» they were flown in non-stop using in-flight 
refueling from the CONaS 

This schedule was designed to ^^^^^^^^^^^^^^^^^W to 

enable' at least 48 hours for crew rest and physiological 
adjustment. 

They transitec 





over water should any Air Traffic Clearance (ICAO Procedures) 
problems develop ejir oute through a particular international 
region. ' — 
^^00^^ Through the period 19-23 Apr the forces moved. By 
late 23 Apr the following mission aircraft and Air Force 
personnel were either in place 



4 AC-130s/4MC-130s/3 EC-130s 

KC-135S 
2 C-141S 

1 C-130 for logistics support 

Total aircraft and approximately 228 crewmembers - 
^ plus 236 maintenance personnel. 

Three EC-130s and one MC-130 departed in radio silence from 
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hours and 30 minutes later, proceeding do*m 




c 



This deployment was< 

as a support HiBIHHHRH9IH0^ °" 

20 Apr 80, MAC C-130 airlifted the communications support 
element of four personnel int J^gBB^ enabl ing se cure 
communications vi« satellVte with NIHXTZ 

M^^^^^^^UHH^BHHHHH^HPl^ontingent numbered |||||||||| 
personnel with three flight crews plus spare overhead, and 
Hurlburt/Keesle^t element number ing personnel (total 

Four aircrews plus overhead crewmembers were Included 
in this group as well as |j|malntenance personnel. A three 
man Intelligence team was on the scene plus two flight 
surgeons and one medical technican positioned at this 
location. Two Pentagon liaison officers, on special assign- 

JTP primary contacts to work out details 
b e t we e n t h e^H^^^^^^^mi^^^^^^^^^m^^P 
(■■■■■■HHHI^nd government They acquired 

unique support from local airfield complex resources. 
jfMfff Pour MC-13fls and three EC-130S were in place with a 
total complement of |||porganic personnel. More support, was 
needed and this was provided by a MAC C-130 
The C-130 made at least one and sometimes two flights per 
day. 

The major staff elements within the JTF HQ 
were J-1 through J-4 and J-6. Other elements 
operating at the J-staff level were the weather support 
element .^^^^^^^^^^^^H The J-1 element provided 





administration support to the staff. The 0-2 element 
was made up of two jof f icers from "the . J-etaf f and also 
■includedi 




J ^^^^^^^^^^^^^^^^^^^^^^^^^^^^m The 

element included spectatlsts- in helicopter operations as 
well as C-130, C-141, tand -TCT^-'1 3*^dperat ions . The J-4 



section primarily provided support for JTP activities^ 

The J-6 element was composed of JCSE assets as 
well as -JTP communications staff officers. The weather 
element was composed of the JTF Weather Officerr an assis- 
tant Staff Weather Officer (satellite meteorologist), a 
Of f icerj|p|||||^|[|^|||||p|||||||||^^ and the 
tactical weather communications and satellite facili- 
ties .J^^^^^^^^^^^^^^^^^^^^^^^gf^ 




These staff elemegts- were all positioned in the Command 
Center under the supervision of the JTP Chief of Staff. 

f) On 24 Apr two C-141s with DCOMJTP and DELTA flew^d 
imiim arriving mid-afternoon. Iflll ftlltttKttt K^^^Kff^f^f ^ 

^H|H|and were transported to special tents. The C-14li^ 
returned IH^Hm^m later that evening. At approximately 
0630Z (1030L), one MAC C-130 arr iv^|H|||||^H|p with 
Rangers which' would accompany the i'H'Biert ion force and 
perform the road block and security function at Dea6rlr*One. 
Pne..jeep and two Kawasaki KLX 2Se-inotorcycles (dirt bikes) 
were also offloaded as part of thelr^lssion equipment. 
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((J)jter By midafternoon on 24 Apr the forces were in place, 
all aircraft were operational. The deployment schedule had 
gone well and there was no indication that OPSEC had been 
lost. 
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INTELLIGENCE 

Intelligence regardifia^^tiQ... status of the Iranian 
Arned Forces, Gendarnerie, Police and Pasdaran had not 
changed - If anything, conditions in the country had become 
more unstructured and chaotic "and the capabilities of Iranian 
forces even less. 




Unless spotted directly by Pasdaran or a Gendarmerie post, 
the probability of getting to the AMEMB compound wall unde- 
tected was high. Intelligence indicated thati 




There was a high degree of 
cor^f fdence^in these locatlorisi. not only were they singled out 
by the weight of evidence over the last several weeki 




Even as the rescue force was preparing for 
their pre-dawn launch HmHP these reports together 
Q with independent J-2||||||||||ppevaluatlons were passed to the 
DELTA S-2, who was going in with the force, 
ft^^^g'jlw Security forces were believed to ,tj|bmber*u^or 200 in 



the immediate area of the compound, with approximately 




Concen- 



\r-l 6'> 
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trations of security were identified 




arid other* locations on the- north and . northwest ' edges of the 
conpound. Perimeter security was at jik^Iow point just prior 
to mission launch. Several of the 'sandbag positions alonsi 
the wallr fof> instance, were unoccupied and deteriorating. 



(U)(:p&r To sumnarize, the total JTF had progressed from a 

near zero capability in early Nov 79 to one of high capa- 
bility on 24 Apr 80. On 24 Apr, COHJTP assessed JTFs status 
as never more ready to perform the mission as on 24 Apr. 
Confidence had grown gradually but surely during the planning 
and training cycle. The chart on the next page illustrates 
confidence growth. As planning evolved and operational 
concepts changed, rehearsal results improved, intelligence 
and communications improved, employment bases became avail- 
able. Desert One became available, and confidence increased 
towards an all' time. Jitgh. Confidence factor is reflected on 
a scale of one to ten. The factor of ten reflects COMJTFs 
assessment of the JTFs ability to perform the mission - 
rescue the hostages - on 24 Apr as contrasted to near zero on 
4 Nov 79. The confidence factor at the conclusion of the 
third rehearsal (Nevada) , on 4 Feb 80, as an example, was 
about four compared to ten on 24 Apr. 



THI' nri'lLM! — 1-126 AAR-2-52 



SUHMARY 








"''Tiy***^*'' 



COMJTF 

CONNDEHCBfACmSCAtll TO ID) 
OFABHITY TO ACCOMPLISH THE MISSION 

nOTAl JTFSUPPOBn 




MBUM MOMCjet 



• «ev ■ Mnitiomii eme« «fium° 
j0 NOV* Mtto emommtpgtcno 



IMC - MUr txaau tvpoi 
7 arc • nxsriiMLiuwa Mn«x wno* 

w MC - OT-ff lATtitm cM^Awurr 
f r ore • wccissFVL onop or auvrrs 
n ore < ^im itovrr mmi vsis 

tf etc ' lir lUMtAmSAl • AIIUAHO 

mtee-meurnAacovr 

uutomo eomotmei 



mi 



1-1 



• mMM.jMimiHuaAtiMrw 

5e««M«s Mtovrw iMMsrM 

i JBsM JAM ■ JT* STAff VISITS CAHmtH 
a JAM • » MftOs AMOAltD MMin 

n JAM ■ DfVItOKO C IJ* UMSOM 
KtfUfl StS 





m MAM ■ MUPOsmoMMO OF tautpmiMT 

it MM ■ AC-IX/DIl TA flMAtai SVn. 
MAtt . JTf STAff VtSin MtMITI 

»iA^-tm UHtAnsAi irfO » Mtvi 

UfDfvtlO^ iCACKOUT 



r AP^ ■ oectssoM to usr otstnT out 
'i»Am-AmMOPw»uvmf>K>M 

C-t4tA»a 

« Ml - atK6 nwwr ornnr HMci! 

afAm-tAMteoHutmaMetOMt 
; MAhi'iamotitxicinw 




(61 



DRAFT 




SECTION II 



MISSION EXECUTION 



i 



is section of the report describes events and 
JTP actions during the execution of the rescue mission. The 
period covered begins at 1030Z 24 Apr 80 and continues 
through aircraft launch, operations enroute and at Desert 
One, mission abort^ at Desert One, withdrawal of the £orc^ 

and evacuation of DELTA, helicopter crews and the 

in3urec 



)n 25 Apr 80. 
t 



CLASSIFIED BY DIRECTOR, J-3 
REVIEW ON 25 JUNE 2000 
REASON: 5200. 1R, 301c6 



AAR-3-1 



\1 \ 




fie 



The first o£ two C-141s arrived 
On board were the Deputy Commander of the Joint Task 
Force (DCOHJTP), the ^ommander of DELTA, and approximately 
half of the ground rescue force. The C-141 made an engines 
running off load at the south end of the field] 

out of view of the main base complex. The DELTA 

force ^^^K/KKt/KBttl/tttBtlK/K 

'^/j/Z/Z/f/l/^lllj erected at a designated holding area adjacent 
to the aircraft in which they would fly to Desert One. At 
1115Z, the second^CT-K jim^l^Hmmianded and off loaded 
the remainder.; of Delta. 

DCOMJTF proceeded to the communications tent and 
began preparations to assume a back-up command and control 
role utilizing the secure TACSAT terminal. He also reviewed 
launch plans for Night 1 and Night 2 as well as alternate 
^ plans for us&.Qf .ciSfLi^ual C-130 asset three 
EC-130S and two MC-l30s) should they be needed for contingen- 
cies on Night 2. 

By 1200Z, final loading of equipment was in 
^ progress for the lead HC-130, scheduled to departflH|HH^ 
The Range r^^ jeep r four motorcycles (two Ranger, two CCT)', and 
the 'jpor table .TA|Rg^' were included in the mission cargo. The 
aircraft "Srso carried two sheets of aluminum planking to be 
used under the main gear tires should a C-130 break through 
the desert crust and become stuck at the refuel site. Due 
to the high temperature and lack of cooling equipment 

passengers were not scheduled to embark until 
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just prior to engine start. .'Camouflage nets,, supporting 

systems.t^H^HHBMBIHBBIIIiHHBi^^^® 

aboard the^tber two MC-130s for transfer to the helicopters 
at Desert One. 

(U) The fuel trucks made one final circuit of the flight 
line ajt 1215Z to top-off all wing tanks and fuel bladders at 
the six thousand ; gal Ion This was done to prevent 
venting of fuel due to heat expansion during the hottest part 
of the day. \ 

{^0t^ At 1230Z, final crew briefings were underway for 
the crew of the lead MC-130. Of particular interest was the 
latest intelligence data received from the Helicopter 

Detachment Intelligence Officer aboard NIMITZ. 



Weather, transmitted ^^.^^"i^l^H^ briefed as good, 
with no significant factors that would effect operations 
other than high clouds in the vicinity of Desert One. 
Navigators and Electronic Warfare Officers went over' their 
charts one last time to ensure that presel^Ced'^routing and 
terrain following altitude&.m|^^^^HHl^MH^^Binini- 

^and afforded fuel conser- 
vation. Radio operators studied the CEOI in company with 
two DELTA TACSAT radio operators scheduled to fly in the 
lead M9r.l30 and in the number three EC-130. 
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ass NIMIT2 - 10452 

(U) At sea aboard NIHITZ, preparations were under- 
way in anticipation of the execution order. Earlier that 
day an incident had occurred in the hangar deck which caused 
con cerji . 

^j^iC) At approximately 071 5Z, a helicopter crewman inadver- 
tently activated the hangar deck overhead fire control dispen- 
sing system. Before the fire fighting systems could be shut 
down, parts of five of the RH-53s had been wetted with foam. 



Duick response by both the helicopter crews and 
ship's maintenance personnel prevented this incident from 



causing any damage. Within 30 minutes all aircraft had been 
thoroughly washed with clear water and were being Inspected 
for possible corrosive damage. No such damage was found but 
it was decided to bring the helicopters to the flight deck 
20 minutes earlier than planned In order to have more 'run-up' 
time prior to launch. (None of the material failures that 
occurred on the- m lstti on- could be attributed to this incident). 

(U) The Helicopter Detachment began formal mission brief- 
ings for all pilots at approximately 1100Z. The Operations 
Officer reiterated the basic plan to ensure a full understand- 
ing by all pilots. The communications procedures were rebrlef* 
ed. 

^^H^er While the Operations Officer briefed, the detach- 
ment Intelligence Officer was putting the finishing touches 
on his presentation. The daily weather message was not 
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scheduled to be transmitted from JTP headquajrters until 
1200Z. Consequently, the -Intelligence Officer had arranged 
for the NIHITZ's weather section to provide a general 
weather summary which had been prepared for the ship and its 
embarked Carrier Air Wing. When the weather report 
■^^■l^B arrived, the two products plus an earlier route 
profile forecast were used by the S-2 during his briefing. 
The thrust of these separately prepared reports was almost 
identical. The only area of difference was the ship's 
summary which included mention of a 'possibility of blowing 
sand' in some desert regions. This product was a general 
forecast item for all 'of Iran without specifically stating 
where the blowing sand might occur (the ships's meteorol- 
ogist was not aware of the mission). The weather provided 
was much more detailed for the mission route 
and highlighted the actual mission. area. 

^PlUH^^ The intelligence briefing was concise. 
There had been no significant changes in the intelligence 
picture since the previous night, je^lots' were told tihat 
J^h^e !W??52SHSio?^^o'vl'^_o^]^ ships or aircraft _in 

the area«- 




shown on 

laiirge' DIA ^graphJL ^s^whiTh^ ha^been ppsted in nth^i Ready Room 
since tKe "unTt^s arrival ^ 2Q^ prII^ "rTU^TB w ere three 
^aTf ferent "f?S{)hicsi 





The charts were prepared on 1 April '1980. Each 




Detailed analysis 

by DIA and mission Electronic Warfare Officers indicated 
that due to terrain masking and other propagation factors 
approximately 100 MM of the mission flight path could 
possibly be covered by this radar at high altitude, (over 
18,000 feet MSL)w This was a conservative estimate. 




checked to insure validity of the graphics7f This had 
been periodically provided to aircrews during training 
and this information was briefed dally to the helicopter 
pilots aboard NIMIT&.. . 

(0) The weather portion of the brief was detailed and 
elicited several questions. The weather was described as 
favorable with no significant headwinds or visibility 
problems. High clouds were forecast at altitudes of 10,000 
plus feet and the possibility of thunderstorms in mountain 
areas to the west of the planned route was discussed. A 
weather map and the morning satellite photo were used during 
the briefing to show frontal systems and cloud cover pat- 
terns. 

^^le «reas of principal concern for pilots were 
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temperatures and density altitudes. The best available 
C inforinatior^lpU^millllllllll^miP was ^^^^^ 

indicated that the helicopters could expect temperatures on 
the order of 27-30 degrees Centigrade at Desert One with 
somewhat cooler trends further north at the Transfer Point/ 
'Hide Site and in Tehran. 

J^lW,.The S-2 concluded his remarks with a final discus- 
sion jof escape and evasion (E&B) tactics Jand an injunction to 
aircraft commanders to ensure that each crewman had all 
required E&E materials. They had been presorted by type and 
were available in thfe ready room. Specific guidance was 
provided on carrying personal effects. Each participant was 
directed to carry his military identification card, identity 
"dog" tags, and a symbol of his rank or branch of service which 
he could affix to his flight suit or uniform in the event that 
capture appeared likely. All members of the unit were directed 
to have positive identification that showed they were US Armed 
Forces personnel. 

jjtf^jiief It was at this point that the question of. .other 
personal effects surfaced. Since the helicopter crews were 
in the unique position of departing from one location (NIHITZ) 
^ and returning to via fHI^HlHl^ ^^"^ concern 

was expressed regarding the security and timely return of items 
such as cameras, credit cards, etc. The DCOMJTF for Helicopter 
Operations decided to allow pilots and crewmen to carry those 
items which would not provide any more information than was 
already on the identification cards. Cameras were permitted 
only so long as they were either empty or contained unexposed 
film. Several pilots who had cameras with film already loaded 
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clicked off the remaining pictures and removed the exposed 
cassettes. Aircraft commanders were responsible for checking 
each member of their crew to ensure that all was in order 
prior to leaving the Ready Room. 

(U) This completed the formal briefing activity and 
crews assembled by aircraft for final instructions from 
individual pilots. No Information was available that %#ould 
preclude planned mission launch. 

(y)jfBT The helicopter communications equipment was given 
a final checK. Helicopter #1 was equipped with one secure 
WSCr3MIRr^CSAT for inflight use and one PSC-1 UHF and one 
PT-25 UHF manpack TACSAT terminals for ground use. Only 
four other helicopters had ground use UHF TACSAT PT->2S8; two 
additional PT-25s had been found inoperative and were left 
behind. Seven of the eight helicopters were also provided 
portable unsecure voice HP radios for emergency use. An 
earlier recommendation by the DCOMJTF for Helicopter Opera- 
tions to remove the KY-28 NESTORS (secure voice encryption 
devices) from each'oTf the helicopters, having been approved 
by COMJTF, had by this time been implemented. This left the 
helicopters without a secure UHF or VHF capability. 
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Heanwhlle,H||||m^m||HP:OMJTF reviewed the status 
of his forces. All aircraft were in coninission. 

message was received from NIHITZ describing an 
additional plan to divert attention from the mission launch 
/^^\ C*"*' recovery operations. 




This would reduce 
^ suspicion of a special event. Fortunately, the bulk of the 
Soviet Navy's Indian Ocean Squadron was Involved in an|^HM 

W The Helicopter 

'^Detachment S-2 had been working closely with CTF-70 Flag 
Intelligence at sea. 4/ 





This welcome news 
removed a previous concern about detection of the C-t30 launch. 
All other intelligence information was favorable for mission 
execution. 

J^f^ By 1 1502, the JTF Weather Officer had delivered the 
mission forecast for transmission. The short range forecast 
was for a weak frontal system to move out of eastern Iran 
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late on the 24th and into Afghanistan on the morning of the 
25th. Daytime low level clouds and isolated thunderstorms 
were expected over central Iran. Thunderstorin activity 
would continue but dissipate over the southern mountains 
west of the helicopter track during the evening, with high 
cirrus cloud blowoff over the central portion of the entire 
route. This general forecast was in addition to a detailed 
route weather mefsage transmitted at 0810Z to the NIMITZ 



various aircraft flight paths. Pacsimiles of the above 
weather messages are provided on the following three pages. 




at 0825Z 




which specifically addressed the 
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Jj^i^sVf At approximately 1225Z, COHJTF was giVen a complete 
weather briefing. Others present at this briefing Included 
the Chief of Staff, Heather Officer, Ranger Battalion Command- 
er . KC-135 Commander, Assistant J-3 (Helicopter), and hHHHH 
PI^^^HH^^^^^^^^^^^^^^^^^Hk The -* who two 

decades of flying*" experience in his homeland indloated that 
it was unlikely the weather could be any better. COHJTF 
announced his decision to launch. The execute order was 
transmitted at 1250Z. 

Approximately half-an-hour later, 
confirmed previous reports which 




JTF J-2 personnel validated this judgment and the 
information was immediately transmitted' to DGLTaHUHI^^uI 



ii-n vIM l^kMlj-n 



- ^5(4 



){^tST j/l/lflff ^he execute order was received at 13008, 
The intelligence officer passed out last mi nut e» escape and 
eyasioif instructions and proceeded to sanitize all crew-members 
of their personal effects. "Dog" tags and ID cards were all 
that was carried by C-130 aircrews other than some personal US 
currency The aircraft were Inspected for unauthorized 
and sensitive material. Two navigator crew members were 
designated to carry cameras with official USAP film inserted 
for documentary purposes. (DELTA had been*sanltized 



At 13108 the pilots of the remaining five C-130s 
were at the briefing tent reviewing takeoff, join-up, and 
enroute procedures. Since the EC-130s lacked terrain following 
equipment and relied on OMEGA for navigation, they were to be 
led to the desert refueling^site by the MC-130s equipped with 
more sophist icated,. navigation and radar systems. 'Rotating 
beacons in the vertical stabilizers of all aircraft had infra- 
red caps placed over bulbs* With night vision goggles, EC- 130 
crews had an IR beacon to follow thus facilitating trail 
formation flying. , The plan called for the second HC-130 to 
lead an EC-130, followed by the last"irc-130 leading the other 
two EC-130S. Take-offs weftf-to be^Aquenced behind the lead 
aircraft for each group. 

jff^BT The lead MC-130 crew was warming up avionics equip- 
ment and making final inertlal navigation system alignment at 
13302. At 13352 the aircraft was loaded. . Jlassengers included 
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ELTA personnel 



Ra nger s f US AF comba t con t rol - 

lers, the C-130 Commandert and the Desert One Commander. 
Also onboard were DELTA'S medical officer, and two Parsi- 
speaking Americans 

the jeep and four dirt bikes. Aircraft floors were lined 
with mattresses as opposed to webbed seats to allow personnel 
to rest enroute. \ 



the lead HC-130 had all engines running 
and commenced taxi. The back-up HC-IBO went through the 
same start up sequence' and followed to the end of the depar- 
ture runway. This procedure was designed to ensure that 
another aircraft was immediately available - engines running 
- as a spare to transfer passengers, load and crew. A delay 
of no more than 15 minutes was anticipated if such action was 
required. Ml take-offs were on the! 

runwaj^^PI^^^I^^^P^ Ground radio cbmmunications with the 
tower were not used. The two man US advance liaison team was 
positioned in the-tdwer to.::Control 

H^^^^^^^H activities, leaving the JTF free to operate as 
desired; At 1405Z, the HC-130 launched on schedule. Take- 



oot-**^b6hbreire 



off was reported! 



using the secure 



ground TACSAT radio. The mission was underway. 
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USS MIHITZ - 1400Z 

At approximately 1400Z the eight RH-538 were brought 
to the flight deck on NIHITZ using both aft elevators. Visi- 
bility was approximately 3-4 miles in light haze and no other 
ships were in sight. As soon as the individual helicopters 
were positioned on the flight deck and unfolded,§|PmH^ 
MH^|^H^^^^^^^HH||f began installing the 
Inertial Navigation System (PINS) in each aircraft. These 

been '■'^i^i^l^z^^UHmijjllj^jH^^^HI^ 

^^^^^^^^^^Mearlier in the day and maintained **on power" to 
ensure that accurate position was being constantly updated* 
Simultaneously, each aircraft commenced engine run-ups and 
systems checks. 

(U) During the run-up period, the flight leader in helicop- 
ter fl discovered that the pilot's spotlight -" a mission 
essential item for inflight signaling - was inoperative. The 
spotlight was replaced within about 10 minutes and all other 
systems checked .outdiarmally. All aircraft were full systems 
capable as the NIHITZ*' turned roughly parallel with the Itahian 
coast. 

^U)i^T* The carrier increased speed to 30 knots and the 
helicopters commenced lift-off on schedule at 1505Z. In 
less than two minutes, all eight were airborne in near total 
darkness. At launch, NIHITZ was located approximately 58 NM 
from the planned coastal penetration point. As the flight 
joined up in a wide sweeping port turn and disappeared from 
sight, the helicopter communications officer on board the 
NIHITZ reported the launch via secure radio to COHJTF. 
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LEAD HC-no 6N1 



ROUTE - 1415Z 



r 



4*ST Following an uneventful take off, the, lead MC-130- 
proceeded ^^t^lBH^Hjll^ course into J||im|||||||||^H|||[|mP 

About 180 NM out, the aircraft turned^^^mm||ntercept the 

course which would be flown to penetrate the Iranian coast. 
Altitude was maintained at' 500-1000 feet above the ocean 
surface. Numerous commercial ships were observed as they 
transited the shipping lanes to and from the Straits of 
Hormuz and the aircraft track was varied as necessary to avoid 
overflying visible shipping. As expectedr there was consid- 
erable overwater haze. This helped to conceal the aircraft, 
or at least prevent identification as anything more than a 
C-130. The aircrew was alert for inbound helicopter traffic 
as the coast-in point approached. Both helicopter and fixed- 
wing flights had.. coordinated their routes and timing prior to 
launch. According to plan the RH-53b were scheduled to cross 
the coast at 1530Z, at an altitude below the HC-130. The 
aircrew did nat^^M^the helicopters at coast-ini several 
helicopter pilots reported later they had seen the C-1-30 
aircraft. 

P5^r"lt was dark by 14512, civil twilight in the] 

Moon and stars were clearly discernible. MC-130 
Electronic Warfare Officers (EWO) had conducted an in-depth' 
'study of Iranian radar capabilities associated with the 
planned route of flight. 





showed an aircraft altitude o 
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absolutely safe from nomal propagation of known Iranian' 
operational radars. This study confirmed the JTF J-2 intell- 
iosjye analysis. 

iSi^ After crossing the Iranian coast at 1527Z, the 
pilot adjusted his altitude to 2000 feet A6L. The aircraft 

the major ridge ^^"^ 

climbed to 3000 feet AGL soon thereafter. This approximate 
altitude (6,000 feet HSL) was maintained on the remainder of 
the flight to Desert One. The selected profile was still 

By flying the modified (re- 
laxed) terrain following profile, fuel was also conserved. 
The aircrew began to observe a high overcast cloud deck at 
about 1630Z which screened out most of the 68% moonlight 
illumination. Approximate location at this point! was 29-22'M/ 
58-53 'B. An obstruction to downward visibility occurred which 
was initially interpreted as a combination of darkness and lack 
of ground definition of the sand dunes below. The fact that 
there was an obstriictlon to visibility was not verified until 
the next ridge line was crossed and the hills could not be seen 
at distances beyond 1/2 to 1 mile. 

(u)4.98f The safety pilot was standing behind the aircraft 
commander. He reported to the Desert One Commander - who was 
positioned just behind the two navigators - that NV6 visibility 
with the ground was deteriorating due to some unknown phenome- 
non. The Desert One Commander acknowledged this information 
and moved to the left pilot's side window and peered out, 
noting a hazy milky condition. He then returned to the nav- 
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igator*s position and cross checked the Forward Looking Infra 



red (FLIR) picture which showed the ground clearly. Within 
10-15 minutes (1645Z}r the aircraft was back into a relatively 
clear area again. The phenomenon, later identified as suspend- 
ed dust, had no effect on the MC-130 aircrew. The Desert One 
Commander did not consider the visibility problem of signifi- 
cant consequence to report to JTP although he had considered 
doing so. The aircraft therefore continued on toward Desert 



^ 'Tl^)- The HC-130 encountered a second dust area 10 minutes 
later (1700Z) but broke clear within 15 minutes (1715Z). The 
FLIR again gave no indication of a visibility restriction. The 
Desert One Commander did not feel there was sufficent meteoro- 
logical data observed to warrant breaking radio silence to 
alert the JTF of a potential weather problem. Professional 
judgement on board was that the helicopter pilots could make it 
through this reduced visibility area. The helicopter commander 
was the best .person qualified to decide whether or not to abort 
because of the "rediiced visibility phenomenon. Based on pre- 
vious experience working with the helicopter crews, the Desert 
One Commander determined that to recommend an abort would be 
unjustified. At approximately 1700Z the helicopters were 
approximately 120 NH into Iran and 80 - 90 NM south of the 
suspended dust. By approximately 171 5Z, the C-130 was in the 
clear, headed for Desert One, some 50 minutes away. 
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Five C-1308 Take - Off 1505-1527Z 



A 




1^ -iS^H^Hm^mmy the remaining C-130 aircrews and 
support personnel were preparing for the mission. The second 
NC-130 was to airli£t|||HDBLTA personnel ( including* support 
per&'onhel) plus equipnentf and the third HC=T3D,^||p DELTA 
personnel^ (including support personnel) and t«9xltef!iiyi^«Qen»$,, 
POL personnel who would operate the blivet bladder system. 
Each of the EC-130 fuel bladder aircraft had only their crew 
complement of ten plus four OSAF POL specialists. No extra 
passengers or aircrew were carried. All personnel were abso- 
lutely required to perform some aspect of the insertion/rescue 
mission. 

- dlL- 

( >fTST At M50Z the remaining five C-130s were starting 
engines and taxiing out to make good their assigned take^-off 
times of I 



NCr>30 #2 1510Z 



EC-130.::Jitr:* 1511 Z 



Plight of two 



HC-130 13 
,EC-130 12 
EC-130 «3 



1517Z 
1518Z 
1519Z 



J 



Plight of Three 



There were two problems Incident to the departure of 
the remaining C-130s. The first was limited parking and taxi 
space. The second was the gross weight of the aircraf t.^ij^ai i/ 




normal max gross weight for C-130 aircraft is 155 thousand 
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pounds and Emergency Wartime Planning Weight is 175 thousand 
pounds. Consequently initial taxi and takeoff required slow 
movement with minimal turning to keep stress on landing gears 
and airf;:ames manageable. 

^^9Srf The HC-130 aircraft taxied as briefed bu€ the 
EC-130S were out of order because of parking location. 
There was some confusion getting the three EC- 130s to the 
end of the runway.. This caused the' third HC-130 to takeoff 
seven minutes late. Since the first EC-130 was not in 
position to take off after HC-130 #2, he waited and took off 
last after EC-130 43 and flew in a formation of four with 
MC-130 #3 as lead. There was some problem during join up, 
but the formation was intact as they approached the Iranian 
coastline and the flig.ht progressed as scheduled. Over the 
IThe flight received several threat signals from 
RWR gear ^f^tt/fft/Mtt/KKt/lf/f/l//^ These were 
assumed to be coming from the NIHITZ Battle Group - a suppos- 
ition which was later confirmed. 
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HELICOPTERS ENRQOTE - 1510Z 

|^j^<flfS&f While the last five C-130s were launchini 

the helicopter Cormation was proceeding toward 
Iran. Visibility was about three miles in light haze. No 
shipping was observed enroute to the coast and an altitude 
of^millllimillllH^ above the water was maintained. At about 
1525Z, several helicopter aircrews spotted a single black 
C-130 which passed low overhead flying at about 250 knots' in 
the same direction. The lead helicopter pilots noticed that 
their PINS and OMEGA were giving slightly different position 
indications. Consequently, they visually lined-up on the 
MC-130*s direction of flight since both the fixed-wing and 
helicopter elements had approximately the same coast-in 
point. 

(TffT"At 1540Z the eight helicopters crossed the coast 
A tight astern formation ^^gg^^gggg^ Visi- 

bility gradually improved and the flight assumed its normal 
formation of Bectiiwr"V". This formation had been preplan- 
ned for portions of the flight which did not pass near 
^ populated areas or ? known ^Gendarmerie poatg^- Conversely, 
when such areas were approached, the flight swung into an 
echelon to place the maximum number of helicopters away from 
the threat. Throughout mission planning, it had been 
clearly recognized that there was a need to balance the 
requirement to stay low for navigational purposes against 
the possibility of aural or visual detection from the 
ground. As with the C-130s, .radar was considered a threat 
• 'HaHly'i^ldr -tihi^peArly pbrtioi^'of the flig^; Known Iranian 
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radars should not detect th^' mission 
|H^^|^^H|H^|^^H^HM ^ The to remain 

visual ground contact was governed by visual navigational 
criteria rather than security constraints. 
^^^^ It should be noted that 
had discussed' the Iranian radar threat .^withl 

aboard the NIHITZ who had some knowledge 
of the radars but was not Involved in flight operations. m| 




been planted among the helicopter pilots, probably erroneously, 

that Iranian capabilities might be better than anticipated. 
This information may have influenced some of the pilots to be 
reluctant to Exceed 1,000 feet AGL later during the mission 
profile while flying in the dust phenomenon. 



" f*^ The helicopter flight crossed the coast approxi- 
mately four nautical miles west of the intended penetration 
point and corrected course to reach the first turn point. 
At this stage, the flight was about 10 minutes behind schedule 
partially due to flight join up procedures and also the launch 
positioning of NIHITZ some 8-10 MM further to sea than had been 
planned. 

.g^^ Jhe flight leader experienced divergence in readings 
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between PINS and OMEGA. Neither system could be properly 
updated. One was providing good latitude data while the other 
appeared to be functioning correctly for longitude only. On 
aircraft «6, the ONEGA was slightly inaccurate but PINS remain- 
ed solid. Helicopter t6 also found that his electrically 
powered transfer system for internal tank number two was 
inoperative. Fuel could be transferred manually after the 
helicopter reached Desert One. In helicopter #7, pilots noted 



that the master caution light periodically flickered and the 
number one fuel light came on and off but this was not of major 
concern. Aircraft 18^ observed an intermediate gear box chip 
warning light shortly after crossing the coast. Since the gear 
box had been recently changed, the pilots concluded the light 
was probably caused by fine metal filings rather than a 
bonafide gear chip and was disregarded. All indications 
discussed were minor in nature and had no bearing on the 
conduct of the flight. At this point the flight had been in 
the air foe about an hour and a half and formations were 
being maintained asizplanned. 



nil I 1 1. MitT 
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HELICOPTER 16 LANDS - 170 5 Z 

(o)^er At approximately 1700Z, helicopter #6 received a 
dual Blade Inspection Method (BIM) warning. When the 
warning was received the formation was approximately 140 NM 
inside Iran and flying over a large dry lake bed. Standard 
emergency procedures for dual BIM indication call for 
decreasing aircraft speed to 80-90 kts and immediate land- 
ing. The BIM indicator is designed to warn pilots of a loss 
of nitrogen pressure in the extruded aluminum rotor blades; 
i.e., impending blade failure due to loss of spar Integrity. 
The pilot consequently broke formation, turned on his upper 
infrared rotating light beacon to indicate Intentions to 
land and descended to the soft lake bed. While the crew of 
>6 exited the aircraft, the plane captain physically in- 
spected the blade and its external BIM indicator. Helicop- 
ter »8 landed in accordance with his prebriefed role as 
enroute mission SAR. The blade fault indication was visual- 
ly confirmed wi€h^e' external indicator and since 16 was no 
longer airworthy, the crew and all classified material were 
transferred to t8. Within 10 minutes, #8 was airborne again 
although now flying as a single unit. 

(Oyr^Ber When 16 and 48 descended, the flight leader 
reported via secure TACSAT radio to COMJTF that two helicop- 
ters were landing. Aboard the NIMITZ the general area of the 
downed aircraft was plotted as just north of the lake bed. 
This position was within the range of the .Marine CH-53D SAR 
aircraft which had been prepositioned aboard NIMITZ the 
previous day from the Amphibious Ready proup embarked In USS 

TQri ITTTUfT 11-23 AAR-3-23 

DRAFT 



ORAFT 



OKINAWA. Radio silence was pre-briefed to mean that situa- 
tions were manageable and emergency assistance was not 
required. Not having received a message which would justify 
external support, the SAR remained on standby station aboard 
ship. 

(o) At approximately 1740Z, the helicopter flight had 

just passed turnpoint «4, some 230 miles inland, and was on 
course along the ^final long leg to Desert One. The flight 
then consisted of #1, 2, 3, 4, 5 and 7 in formation with «8 
about 40NM behind. Except for the loss of 16, the mission 
was proceeding well. , 

(ol.*ST It was at about this point that pilots began to 
notice a strange murky cloud-like phenomenon. One described 
it as "Los Angeles smog without funes" another said it was 
like "a wall of talcum powder". The flight had just com- 
pleted one of its echelon right formation areas and was 
somewhat spread out in transition back to section "V. As 
the helicopters entered the reduced visibility regime the 
lead MC-130 was~ffeijBe' 1 60 NM north of the main helicopter 
formation and 100 miles from Desert One. (See attached chart 
for approximate aircraft locations at 1740Z) 
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''about one hour later 
than i n ^^^^^^^^^^^^^HF Staff actions associated with 
contingency situations continued but it was difficult to 
concentrate on anything but the enroute mission aircraft. 

1600: 




(^U)i^ -Jt'^^ when the report of two helicopters landing was 
received at approximately 1710Zr COMJTF and his staff 
assessed the situation. Similar incidents had occurred 
during rehearsals and the helicopter designated to pickup 
the downed crew had landed with them. This was part of the 
contingency planning. There was no reason to modify the 
mission. 
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C-130S APPROACH DESERT ONE - 1730Z 



ft- 



, At about 1730Z, 120 miles out from Desert One, 

gim^^^ml^poeitioned himself behind the co-pilot 

of the lead C-130 so he could assist in directing the pilot 

with verbal comments. A second CCT NCO 




\ il|||P|||||||||||BBBHlHHllK '^^^^ system, devel- 
oped for the mission, was positioned on top of the circuit 
breaker panel at station 245 just below the cockpit overhead 
escape hatch* 




While the lead MC-130 was nearing Desert Oner'^three 
Tc-nSs launched (one ART - two nonr e fuel able 
■■■MKbetween 1737Z and 1836Z for the EC-nO egress refuel- 
ing point, 120 NM southeast of the Iranian coast. Tankers 
were to be on station 2330-0030Z with a capability to off-load 
8,000 to 10,000 pounds of fuel to each returning EC-130. It 
was determined that should the C-130s be required at Desert One 
longer than one hour and fifteen minutes and still refuel eight 
helicopters, they would require inflight refueling enroute 
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MC'130 12, and ft3 with EC-130S «1, f2, and 

13 In formation were now (174iZ) about half way between 
the Iranian coast and Desert One. They too were encounter- 
ing conditions of limited visibility. The aircraft commande- 
er of HC-130 #3' was initially concerned about his four ship 
formation integrity; however, major problems were not encoun- 
tered. The vlsibil^ity was such that for about 30 minutes #3 
had no visual contact with the ground or horizon (except for 
TF radar 6 FLIR) flying between 1000 and ^000 feet AGL. 
Even though #3 could not see the ground or horizon, he could 
still see the other aircraft in formation with him. The 
visibility improved considerably about 45 minutes (1835Z) 
out from the LZ. 

'^tasfff At 1805Z, the lead MC-130 (#1) commenced a low 
level FLIR pass over the landing zone to ensure that the 
runway was free of obstacles and the adjacent roadway was 
clear. Both the landing strip and the highway were easily 
discernible thro^jgh .'£He night vision goggles as the aircraft 
passed over. This procedure proved well advised as a lone 
truck was seen proceeding east on the road toward Tabas. 
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^^IHMMP pilot to' land just to the right, then roll 


out ' 


^^H^^^mm^^Hft the far 



To do otherwise might cause the C-130 to impact on a shoulder 
of the roadbed, which could produce disastrous results. 

The pilot executed a planned *go around' procedure 



11-28 



AAR-3-27 



ensuring the truck was well out of the area. The FLIR turret 
was retracted" so "that' the aircraft landing gear could be 
loweredr and the aircraft turned to downwind leg for landing. 
The aircraft turned base in a box pattern but when on final had 
to execute a second *go aroun;^' because the HC-130 was too 
close-in for a safe line-up. A second box pattern was flown 
and the landing accomplished at 1610Z. The touchdown was hard 
but the landing roll was normal. The aircraft stopped in about 
3500 feet, and of^ loaded the road block team, CCT, 'and DELTA 
Upon leaving the aircraft the Desert One Commander directed the 
radio operator to send the arrival message to JTF. It was 
soon discovered that the WSC-3 radio system was inoperative due 
to damage from the hard landing. Therefore the arrival message 
went out at 1856Z using the aircraft non-^ecure HP radio for 
the single CEOI codeword transmission. A portable TACSAT was 
hot included as'^part of the equipment on this aircraft. 



J^^Jfirf The security force was tasked with ensuring that no 
Iranian personnel or vehicles entered or observed operations 
at Desert One.._ .L£ this could not be prevented* security 
team members were to detain personnel and bring them 'OUt of 
Iran. Any such detainees would be returned the second evening. 
The force was divided into two groups. The Security Force 
Commander ^mUmim^ comprised the element which would block 
access to the landing area from the east. A Farsi linguist 
was part of this team. The second^|||||||||^|||||^ security element, 
responsible for the western area, also included a US military 
interpreter. 



^Ji£T As the aircraft taxied to a stop, the Security Force 




■nap 
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Commander was one of the first men on the ground. Looking 
westward, he immediately saw a large vehicle traveling toward 
him. Followed closely by another member of his team, he 
proceeded quickly to the center of the road which bisect- 
ed the landing area. By this time he could recognize the 
oncoming vehicle as a passenger bus and attempted to flag it 
down. The bus driver blinked his lights at the men in the road 
and appeared to increase his speed. In response, a M203 40MM 
grenade and CAR-15 carbine rounds were fired over the bus. The 
projectiles did not strike the vehicle but the action was 
sufficient to cause the driver to stop. 

(Ol^erwhen the Security Commander boarded the bus he found 
43 passengers (men, women and children) in addition to the 
driver. Through his interpreter, he directed the passengers 
to disembark and remain quiet. He emphasized that no one 
would be harmed if they followed instructions. While the 
Iranians began leaving the bus, the security force commander 
saw a flash and fire further to the west. This was the 
result of a secowa -vehicle incident involving the western 
area blocking team. 




began to assist the security team 
Tn managing the bus passengers. A short time later, the 
|fl^H|BBMf a&S\Aned full responsibility for the bus and 
its passengers. ||||||||||||[|||||||||^ detainee handling 

techniques in which they had trained extensively. Control 
of the passengers was positive and complete throughout the 
time they were detained. 
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ifif The leader of the second security team'had deplaned 
from the aircraft's rear ramp and moved quickly to a posi- 
tion about 200 meters to the right rear. He was joined by a 
second team member who was riding one of the four motor- 
cycles carried on the mission for use at the refuel site. 
The two men saw the headlights of the bus and observed 
the weapons fire, without waiting for the remainder of the 
western team, they jumped onto the motorcycle and proceeded 
toward their preplanned position to ensure that no other 
vehicles entered the landing area. 

(U) As the two security force personnel traveled down 
the dirt track, they met another set of headlights moving in 
their direction at high speed. They swerved the bike to the 
south side of the road and the leader ran to the center and 
began waving his arms at what appeared to be a small fuel 
truck. As in 'the' case of the bus, the tanker truck display- 
ed no inclination to halt. The team leader fired several 
rifle shots in the air but the vehicle kept coming. He then 
fired directly^ -=liin9B* the front of the vehicle knocking out 
one headlight. Almost simultaneously, the other team member 
fired his H-72 LAW at the vehicle's right front. The rocket 
propelled projectile struck the ground just below the 
truck's front wheels and exploded setting the vehicle on 
fire. The team leader ran across the road to the north side 
and saw another small truck that had been following the now 
burning tanker. The driver of the first vehicle had jumped 
from the cab and can to his trailing companion who was in 
the process of executing a "U" turn. The security team 
leader directed his companion to chase the second truck on 
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his motorcycle and attempt to stop it. Shortly after he 
left in pursuit of the truck, two additional security force 
personnel arrived. One was dispatched on a second cycle to 
join in the chase while the other remained at the blocking 
position. The two cyclists were unable to overtake the escap- 
ing truck which headed westward toward Aliabad at an extremely 
high rate of speed. The truck apparently turned off the main 
road onto an intersecting track and was lost from view. Both 
of the cyclists then returned to the western blocking position. 
This sequence of events was reported to the Security Force 
Commander who by now had arrived with additional security force 

e 

members. 

J^g^ftSsrf The Desert One, DELTA, and Security Force Command- 
ers assessed potential mission compronise and came to the 
conclusion that the operation should proceed. Their ration- 
ale was that the truck occupants could not have seen or heard 
the C-130 and that the landing was therefore undetected. The 
tactics employed by the two vehicles suggested a well rehearsed 
plan to evade Irantan government security forces and there was 
a high probability that the trucks were engaged in some sort of 
illegal activity such as smuggling. Thus it seemed unlikely 
that they would report the incident to anyone in official 
authority. (There is no intelligence information to indicate 
occupants of the truck ever made a report. ) 

(U) No other vehicle approached the landing zone during 
the next four hours while US forces were at Desert One. Had 
the first MC-130 landed fifteen minutes later, the refueling 
operation would have had the Iranian desert completely to 
itself. (For disposition of aircraft at this point see 
following page) 
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{JMT) By 1900Z, two landing strips (North>'South ) had 
been resurveyed and lighted by the CCT. The Desert One 
Commander was standing beside-, the CCT Conmander in the road 
as the next "llC-iaqj- r*2") made his approach. It was obvious 
from the aircraft's heading that he was not on the final 
approach course. He was observed to cross the flaming fuel 
truck on the north side of the road at a 20 degree angle to 
the runway. The pilot quickly realized his erroneous 
heading and executed a go-around without CCT intervention. 
He then made a tight box pattern and landed successfully on 
the second try at 1915Z. The aircraft rolled out and 
offloaded the 51 passengers at the 4,000 foot nark. He was 
then marshalled in a left turn to the north side of the 
runway facing oncoming traffic to await the landing of other 
aircraft. It was apparent that the burning tanker truck 
was very near -to the final approach landing course of the 
north runway. This made use of NVGs difficult because of 
the "Blooming" effect from excess light on the image inten- 
sifier device -4 whlt«-«»Hii|. . ..Pilots later reported it was"* 
very difficult to see the runway lights on the-north 8ide'~bf 
the road. HC-liO> #3 landed without difficulty at 1917Z on 
the south LZ, and discharged his 30 passengers and their 
support equipment. The EC-130s orbited the field and sequenced 
themselves for landing at their appointed times. MC-130 #3 
was marshalled to the south side of the east end of the 
south strip and began setting up his three blivet refueling 
system to be used as a back-up to the EC-130 tankers. There 
was a short delay while DELTA moved the helicopter camouflage 
nets from the MC-IBOs which had just landed. The second 
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and third MC-130s were being moved off the Lz into the 
parallel area as EC-130s #2 and #3 landed. A CCT member 
broke radio silence to advise the third MC-130 to expedite 
moving off the south side clear zone, to make room for a 
landing aircraft. At this point there were five C-130s on 
the ground. (MC-130s 11-3, EC-130s #2,3), As planned, the 
lead and |2i>fi5-130s launched at 1924Z and 1925Z to relieve 
^ congestion and returne3i|||||m^p| Desert One Command- 
er began to use delta's secure PT-25 radio which was set-up 
in the road to communicate with JTF. At 1955Z he reported 
LZ weather conditions to JTF as high thin scattered clouds 
with visibility 3-5 miles, light surface winds. 



jMrThe last BC-130 (#1) orbited directly over the LZ 
while HC-130 t1 and #2^ launched to ensure he would not 
conflict with their departure routing on the return leg. 
The pilot then entered downwind and made two approaches to 
the north LZ, past the burning POL truck, finally landing on 
the third try at 1930Z. The light from the fire also 
obscured his view_-on. final approach. After landing the CCT 
marshalled him to his fuel off load position. All three 
tankers were now on the ground along with the one MC-130 
back-up fuel aircraft. (See chart, on following page). 
Three 150 foot refueling hoses were laid out behind each 
tanker by the four man mobile POL team aboard each EC-130. 
A Mobile Fuels Detachment from MacDill APB provided the 
NCOIC and leader of the POL crews. The loadmaster on each 
tanker directed POL activities of his respective aircraft, 
and maintained interphone contact with the cockpit. All 
personnel participating in this activity wore NVGs and 
worked under total black out conditions. The POL crews 
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nanned pumps and hoses while CCT personnel stood by to taxi 
helicopters to their appropriate refuel poiiltVi The well 
rehearsed plan, was for sp^S^lats to hand the refueling 
nozzle t.p the - hplleopter -crew:.' chief toHSiaccompl Ish the 
actual refuel iifg. The entire refueling operation to pump 
1 *700 gallons to**TiS'cir helicopter^ and load DELTA would take 
no more than 40 mihu€*8. The Desert One Commander called 
CONJTP at 192SZ, to report the incidents with the three 
vehicles, and theif again at 1940Z to confirm that Desert One 
was prepared to receive the incoming helicopters. 
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HELICOPTERS ENCOUMTER DUST 17402 

, /isf^^kt 1740Z the fornation of six helicopters entered 
the first area of dust. Visibility through the NVGs had 
decreased to 300-400 meters and was getting steadily worse. 
Helicopters 11 and #2 were flying a tight section at ap- 
proximately 800 feet AGL with the second helicopter slightly 
above and behind. \ Rotor tip separation was 15-20 raster^. 
Helicopters #3 and 14 were still closing formation about 
1,000 meters astern. Numbers 5 and 7 were tucked in tight, 
100 meters behind and 'slightly above 13 and #4. All air- 
craft were making approximately 130 knots in negligible 
headwinds. Buffeting, other than that normally associated 
with crossing high terrain features, had not been encounter- 
ed. Five more minutes of flying produced the first major 
crisis of the helicopter mission. The Plight Leader In 
helicopter tl completely lost visual contact with both the 
ground and the remaining members of the flight. 

(U)S^ At about 174~5Z the Flight Leader decided to return 
to a clear area in order to assess the situation and to 
consider an alternate profile for the mission. Upon execut- 
ing his turn he informed CONJTP of the visibility problems on 
secjijre TACSAT radlor -which was not receivable by the other 
helicopters. Helicopters «1 and #2 landed in a relatively 
dustfree desert area and transmitted their status to COMJTF 
at 1823Z (COHJTF did not receive the transmission). Mean- 
while, the remainder of the flight (#3, 4, 5 and 7), contin- 
ued through the dust toward Desert One. Number three was now 
flying the lead in the four helicopter formation. 
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(u)jt8T On the ground the Helicopter Flight Leader consider- 



ed the situation. There were now 14 aircraft well within 
Iranian airspace. Hission abort at this stage would likely 
lead to mission compromise. He knew that helicopters #6 and 
#8 had landed earlier. He also concluded that the rest of 
the flight had not observed his turn and were still inbound 
to the refuel area. Hoping that the dust problems were 
localized, he elected to relaunch and not call for a 
weather abort. At 1845Z, 20 minutes after take offr he 
advised COMJTF that he was again enroute and that at least 
six helicopters were enroute to Desert One. 



^Jtf^ieT The helicopters had now been flying in instrument 
meteorological conditions (IHC) on and off for over an hour 
in a totally unexpected phenomenon which the pilots had 
never experienced and which was unforecast. The dust hung 
in layers at varying altitudes. While in the worst of the 
dust, some of the pilots ascended to as high as /5,000 feet 
AGL and some descended to less than 50 feet above the 
ground r but they ^cai^d* not break out of the regime which one 
pilot equated to "flying inside a bottle of chocolate milk*". 
Each pilot felt that the ambient air temperature had increased 
and while there was still no wind or buffeting, roost were 
experiencing episodes of vertigo. Helicopter 13 was still 
leading with #4 as wingman, #5 and #7 were fading in and out 
of visual contact both with the first section and with each 
other. There were long periods during which no one could 
see the ground although they knew that a major mountain 
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range with peaks of 9,000 - 11,000 feet was off to their 
left and that they would be required to negotiate a mountain 
pass near Darband, sone 95 miles southeast of Desert One. 



^V] StCt While flying In formation, aircrews adopted similar 

flight procedures during penetration of the dust. While 
one pilot wearing NVGs flew the aircraft and maintained 
visual reference on the other aircraft, the other pilot 
monitored the tn^^truments, navigated and performed other 
duties. These extremely demanding flight conditions contri- 
buted to the beginnings of fatigue. 

(u)i8l Two aircraft irn particular were having problems. 
At approximately ISSflZ, helicopter #2 had experienced a 
failure in the second stage hydraulic system which powers 
the number one Automatic Plight Control System (AFCS) servo 
and the second stage of the primary flight control servos. 
In peacetime, loss of second stage hydraulics is a "land as 
soon as possible" emergency. The aircraft roust be cautious- 
ly flown with only one primary hydraulic system because any 
rapid control manipulations could cause the remaining pump 
to cavitate, resulting in control lockup. While the pilots 
were mindful of this situation, they suspected that the 
failure was caused by a hydraulic leak which could be repair- 
ed at Desert One. Rather than land, they elected to contin- 
ue. Helicopter 15 also had several serious problems. The 
co-pilot wearing NVGs suffered from persistent vertigo. In 
the cargo compartment, the DCOHJTF for Helicopter Operations 
considered substituting himself for the co-pilot but did not 
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do so since he was not fully qualified In the RH-53. The 
aircraft then began lj experience partial flight instrument 
failures. 

(^(/)Shortly . after take-off fron the HIHITZ, helicopter 
#5*8 TACAN became Inoperable. As early as 1630Z, the pilot 
of 15 also detected a minor unsolicited yaw Input from the 
Automatic Flight Control System. This was irritating but 
did not pose real ^safety problems under the then-prevailing 
visual flight conditions. During the initial period of 
reduced visibility, IS and #7 flew as a section attempting 
to maintain only that^degree of separation necessary for 
safety. When the dust thinned, the sections would tlghtenup 
and when it became worse, prudence dictated greater distances 
between rotors. At about 1855Z, #5 and 17 were almost 
parallel with 100 meters lateral separation when visibility 
was suddenly reduced to near zero and the co-pilot who was 
flying the helicopter suffered another episode of vertigo. 
The pilot of #5 noticed his precessing attitude indicator 
was falsely displayTng the roll/pitch of the aircraft and 
that the heading indicator was frozen. The OMEGA was doim 
and PINS appeared to be about 5 MM off. In the midst of 
these, .distractions, iS lost visual contact with all the 
other aircraft. 

^^j|f^^[u)(nowing that helicopter 17 was somewhere off his 
port wing, #5 executed a descending spiral to starboard in 
hopes of finding some identifiable terrain feature. At 75 
feet AGL indicated, the ground was still obscured by the 
dust. Mot wanting to chance going any lower and being unsure 
of his exact location, the aircraft commander faced a difficult 
decision. He knew that he was more than 150 miles from Desert 
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One and still had to navigate through the mountain pass 



at Darband. 



He had lost contact with the rest of the 



aircraft but assumed that at least six were still enroute to 
the refuel area. He tuned in Darband VOU but was unable to 
get a signal. Consulting with the OCOHJTP for Helicopter 
Operations and the co-pilot> he discussed the options. They 
could climb in hopes of finding the top of the dust cloud 
and perhaps get some kind of visual fix on a distant terrain 



feature. Alternatively, they could turn back toward the 
coast with the aid of PINS until they were back out of the 



inoperable so he would not be able to use the portable TACAN 
at Desert One to make an approach. The aircraft's heading 
indicator was also out of commission. The pilot concluded 
he could not navigate accurately enough to clear the 
mountains in the reduced visibility. The three aviators 
then discussed the possibility of turning back. 



^U)Jc^ The pilot computed fuel required to return to the 

NIMITZ and det%rm±nsd.' that he might not have enough to get 
back to the coast. The idea of trying for Pakistan was 
considered and discarded because it would result in mission 
compromise. The aircrew knew that t'he'!flarine CH-53 SAR 
helicopter was standing.by on NIMITZ and that the Navy 
would pick them up if they went down in the water. Baaed on 
these discuss lonSf the aircraft commander favored returning 
to the ship. The other t*fo agreed. At approximately 1900Z, 
15 turned back toward NIHITZ. The radio operator was 
requested to use the portable secure PT-25 (designed for' 
ground operations) but could not because of the size of the 
antenna and cabin constraints. At 1946Z helicopter 15 



dust when they could a^ain navigate visually. The TACAN was 
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initiated the first of several unsecure HF rad'io calls to 
advise COMJTP and the NIHITZ of his return to the carrier. 

The pilot in helicopter 13 did not see #5 turn. 
When visibility improved somewhat #5 was simply gone and 
the formation was reduced to three RH-53s. Atout half an hour 
before losing sight of #5, the pilot of\J3 'had seen other 
aircraft flying at about the same altitude further to the 
west. He identified them as four C-130s flying parallel to 
his track at aboilt twice his speed. This formation was 
MC-130 #3 which was leading the three 5C-130 fuel aircraft. 
At the time, lateral visibility was 1-2 miles in moderate 
dust. The C-130S were visible for about 30 seconds. Even 
this brief contact, hotreverv raised helicopter #3*8 confi- 
dence in his navigation. As at the coast-in point, the 
C-130S did not see the helicopters. 

^^iSV At about. 1905Z, helicopters #3, 4, and 7 began a 
long climb to clear the high ground south of Darband. At 
8,000 feet MSL, the dust was still present so the flight 
went another l,0OO_;£eet higher (maximum terrain altitude in 
this vicinity is 9,d00 feet). Approximately 90 NH south *o£ 
Desert One the dust began to abate. Visual contact with 
terrain was reacquired through the MVGs on some occasions. 
As the aircraft descended however, they continued to run 
into patches of reduced visibility between 100 and 1,000 
feet above the desert. Pitially,* a positive lock was gained 
on the Desert One TACAN at about 30 nautical miles out. 
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it was difficult to monitor TACSAT 
transmissions by helicopter #1. This was due in part to 
.propagation and the^less efficient TACSAT installed on the 
C helicopter. DCOHJTF H^mp was, however, better able to 
monitor transmissions and frequently relayed. When the 
Helicopter Flight Leader repotted reduced visibility, the 
Chief of Staff consulted the JTF Heather Officer. The Weather 
Officer was questioned about the reduced visibility but he had 
insufficient data on which to base any judgement. 
jj(j^W?5=^Twenty minutes after taking off from the desert 
(1845Z), the Helicopter Plight Leader reported he and 12 
were airborne, enroute to the refueling site, and would be 
low on fuel when they arrived. JTP headquarters had not 
received the report that the two had landed and this report 
created concern regarding the number of helicopters avail- 
able. It was not clear whether six or seven helicopters 
were still operatUgal. At 1948Z, the Helicopter Plight 
Leader requested weather at Desert One. in response, JTF 
tasked the Mission Weather Officer to prepare a new forecast 
for the remainder of the flight from Desert One to the 
hideout site. Having evaluated the latest satellite imagery 
C (1503Z) and later observation! 



the Weather 

Officer transmitted at 20182 a message of high cirrus clouds 
^ and surface winds, variable at five knots. At 2020zm|||g| 
amplified the weather forecast given to helicopter #1 with 
Desert One's report of high overcast and five miles visibility. 
The latter report provided assurance to the Plight Leader that 



the weather at Desert One was suitable for mission continuation. 
Helicopter 15 enroute to NIMITZ at this point did not hear this 
transmission. (Helicopter #5 did not have a T?ACSAT radio suit- 

able for airborne use). 

i^ldl^B: During this period, the attention of the 
Staff was temporarily diverted from the helicopters when it 
was reported at 19252 that the first MC-130 had landed at 
Desert One and that the security element had stopped the 
bus. Although some apprehension was expressed about the 
incident, it was generally believed that the situation was 
still under control. Of greater concern was the escape of 
the pickup truck driver and the driver of the truck th at had 
been destroyed shortly after the bus Incident. 



An 

assistant J3 was tasked to continually compute time/distance 
factors to determine the ability of the helicopters to arrive 
at the hide-site prior to daylight. It was determined that 
they were still within the operational envelope. 

(u)ij&r Realizing that the MC and EC-130s would be required 
to remain on the ground longer than originally envisioned, 
another officer was tasked to compute their fuel status and 




to advise the COHJTF when they had to get off the ground in 
order to make it back to the tankers. 

^0^^9T J)u9ing the course of these events, two medical 
evacuation C'141 aircraft which had been deployed earlier 

j^^^^HHH submitted a routine secure radio report that they 
had arrived. 
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HELICOPTERS CONTINUE - 2000Z 

^U)i^ By 2000Z, helicopters #3 and #4 with 17 in trail 
had crested the last mountain spine and were nearing the 
landing zone. Approaching from the southwest, generally 
along the same track that the C-UOs had used, they first 
spotted the burning gasoline tanker truck and then the runway 
lights. According to plan, #3 was to refuel from the northern- 
most EC-130 along^with #1 and 12. Helicopters #4, #5, and 16 
were scheduled to refuel from the other EC-130 north of the 
road with #7 and #8 hooking-up on the single EC-130 on the 
south side. Helicopter #3 angled his approach to bring himself 
into refueling position behind the northernmost EC-130 by 
ground taxi. Shortly after putting the helicopter on the 
ground at 20222, the nose wheel struck one of the ruts left by 
the C-130 during- its landing. The impact bent the nose gear 
can. and deflated both tires. At that time the helicopter was 
traveling at about five knots and under positive direction of a 
ground contctfttecSwquipped with lighted wands. Since the 
nosewheel was no longer steerable, the pilot lifted the heli- 
copter into a shallow orbit above the dust cloud, lined up on 
the northernmost refueler, and made a straight in air taxi 
approach. 

Helicopter #4 air taxied under ground control to 
the center spot behind the same refueler. The depth of the 
loose sand on the northern most airstrip was deeper than 
expected. This condition resulted in the helicopter pilots 
being required to actually lift off the ground and air taxi 
rather than ground taxi. Meanwhile, #7 came straight into 
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position behind the lone EC-130 parked south bf the road. 
There was less loose sand on the south LZ surface than on 
the northern side o£ the road and the pilots could ground 
taxi. According to the plan, the helicopters should have_ 
been taking off for the DELTA transfer point at about this 
time. In fact, only half of the necessary force had ar- 
rived. Three others (#8, II, #2) were still 30-40 minutes 
out. 
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At JTF headquarters 




COMJTF was concerned 



with the time sequencing of events that had thus far tran- 
spired. He knew that two helicopters had landed in the 
desert and that one (#5) was returning to the NIHITZ. He 
also recognized that there were three helicopters at Desert 
One and that #1 and #2 were enroute. This gave a total of 



six known helicopters — five of which were apparently mission 
capable. He suspected that at least one more helicopter was 



the pair that had landed in the lake bed at 1710Z,'but he could 
not be sure. At 2042Z, COMJTP asked Desert One Commander to 
consider the possibility of trying to go on with less than the 
planned minimum of six. Perhaps a combination of actions to 
reduce weight on the helicopters and the lower than forecast 
temperature could enable five helicopters to lift DELTA. 
Shortly after this conversation* helicopter #6 arrived over the 
refuel area wi crew of helicopter 16 onboard. 

fyl At 20502 helicopter *8 landed at the refuel site 

and positioned behind the northern most EC-130. The crew of 
helicopter #6 deplaned. The plan was for any crew whose 
helicopter did not make it to Desert One to be flown out 
in the C-130s once refueling was completed. The only excep- 
tions to this guideline were the pilots of helicopters II and 
13, the Flight Leader and the Operations Officer. When the 
Operations Officer learned that 16 was no longer in the mission 
and #5 was returning to the NIMITZ, he recognized that both 



enroute to the refuel, site since nothing had been heard from 




11-49 



AAR-3-46 




^8-«e»fir DRAFT 

of the helicopters originally scheduled '^o nake the pick-up at 
the Iranian Ministry of Foreign 'Ajffaitft. were out of the pier., 
ture. He decided that he %n>uld recominend that helicopter 73 
assume ^e MFA pick-up role. ' 

^y)lJB^ At 2 0 58 Z, helicopters #1 and t2 approached Desert 
One from the east, executed a left orbit and commenced landing. 
Helicopter «1 lined-up on the inboard EC-130 , north of - the road. 
There were no other helicopters refueling there. He could see 
13 in the positiori' where he was originally scheduled. As in 
the earlier case of #3, as soon as #1 began to taxi he struck a 
landing rut which rolled one of his nose tires off its rim. 
Helicopter #2 landed south of the road and ground taxied to 
position behind his refuel C-130 without difficulty. 

("f)^ Helicopter #1 immediately began refueling. The 
DELTA Commander was concerned because of the lateness of the 
hour. He went to tl and asked if he could continue. Mean- 
while, the Desert One Commander arrived. He had just spoken 
with COHJTF who had discussed launching four helicopters 
while the other two were refueling and then have the last 
pair fly to the transfer point after they refueled. Desert 
Commander advised COMJTF that six helicopters were in 
position and the plan was to launch within 40 minutes. It 
was now about 21102. 

^^Je^r It would take over two hours of additional flight 
-time to the transfer point. Since Morning Nautical Twilight 
would come shortly after midnight zulu time (0016Z), there 
was scant probability of reaching the rendezvous site in 
total darkness. Still, Civil Twilight (the condition of 
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last darkness desired for landing) would not occur until 
0122Z and thus it seemed that while the transfer point might 
not be made in total darkness, it was still likely that the 
helicopters would arrive before dayl ight . ' The Helicopter 
Flight Leader and the DELTA Commander agreed that they should 
proceed. DELTA personnel"^ began moving from their staging area 
in the road to each of the six helicopters (Actual parking 
arrangement is shown on following page). 

(U) C«1 There were now a total of nine aircraft with engines 
running at Desert One. The C-130 fuel situation was becoming 
near critical because, of the elapsed 90 minute ground time. 
The Desert One Commander had already authorized the C-I30s to 
draw 1000 gallons of fuel which had been carried in for the two 
helicopters that did not arrive and this alleviated the problem 
to a degree. Additionally, at 21122 he had requested that the 
KC-135S on station remain as long as possible in case the 
C-130S needed to refuel on the outbound flight. 

(u)U»1 The helicopters were all turning except for 12. 
Immediately upbn-4feiffing , it had been shut down so that the 
crew could determine the exact cause of the aircraft's inflight 
hydraulic failure. Two of the crewmen climbed to the top of 
the aircraft and opened the inspection panels which permit 
entry to the accessory gearbox. The area was covered with 
hydraulic fluid which appeared to have come from the area of a 
jam nut atop one of the hydraulic lines leading to the primary 
servo's second stage pump return. Further inspection disclosed 
that the second stage pump had failed because of fluid starv- 
ation and was completely burned out. In normal daylight 
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situations, the second stage pump can be replaced In about 45 
minutes. But, there was no spare pump available and^even if 
one had been brought along, there was no time to change it. 
The force was down to five mission capable helicopters. 

[u)(;j1 The co-pilot of helicopter 12 walked across the 
road to inform the Helicopter Flight Leader, Qn the way he 
Informed the: DELTA Commander. By this time DELTA had finish- 
ed loading and was^ waiting only for refueling to be complet- 
ed. The Desert One Commander climbed Into the cockpit of t2. 
He was informed by the pilot that the aircraft had an abort 
condition. He then went to 11 where the Helicopter Flight 
Leader verified that 12 was not safe to fly, particularly 
with 20 troops and their gear. The Desert One and DELTA 
Commanders concluded that there were only five helicopters 
capable of continuing. They discussed whether there was any 
way to scale down the assault force and still do the job. 
The DELTA Commander said no. The plan called for a minimum 
of six operational helicopters. There was no margin to 
proceed with feweTi every nan, piece of equipment, and 
all munitions were essential. Both men were bitterly disap- 
pointed. It was now 2120Z and lead elements of the force had 
been Ih'the Iranian desert for over three hours. 
C^fffn^^ As the DELTA Commander began directing his troops 
to deplane and board the EC-1308, the Desert One Commander 
^ ^P^*^^' ^^^^MHm^^^ secure radio. He reported that 
they were down to five helicopters - the mission abort point 
and were standing by for guidance. COHJTF requested him to 
consult with the other Commanders on the concept of contlnu- 
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ing\ with five helicopters, niere would be cont'ingency fuel 
at Manzariyeh. Perhaps five helicopters could reduce their 
weight to the extent required to enable them to lift DELTA 
out of Desert One.'- If needed, some of the helicopters could 
refuel at Manzariyeh on the second night and set up a shuttle 
\ between the embassy and Manzariyeh. The Desert One Commander 
replied that it was not feasible and requested guidance. He 
also requested guidance on disposition of the bus passengers. 
COHJTP directed him to standby while he consulted with higher 
headquarters. Meanwhile the ground forces at Desert One were 
instructed to rig helicopter 12 for destruction and to disable 
the bus. Within a few minutes after talking with Washington, 
CONJTF relayed the decision to Desert One that the mission was 
to be aborted (2202Z) . All operational helicopters would fly 
back to NIMITZ. Members of the security force would destroy #2 
and sanitize the area as best they could before departing 
with the C-1308. The bus passengers would be released. The! 
DELTA Communications Of fleer I 

H^H^|^|^B^^mB|HHH||^HH^^^^^^B of the de- 
cision. ■** 
(^U) 4^ The mission which had consumed tens of thousands of 
man hours in planning, training, and rehearsals had been 
defeated by a combination of mechanical problems and unfor- 
seen weather phenomenon. A mood of great disappointment 
prevailed over the landing zone as the recovery actions 
began. To aid in controlling the recovery, COMJTF imposed 
Minimize at 2218Z. 
(u)iSir Helicopter f3 was refueled and ready to launch for 
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the return flight. To their right rear, helicopter #4 had 
sufeicient fuel to complete the rescue mission but needed 
more fuel to return to the NIMITZ. EC-13B #1, the aircraft 
from which they had been refueling, was now fuel critical 
itself. The Desert One Connander decided that the BC-13fl 
would have to leave at once. Consequently, it was necessary 
to reposition helicopters 13 and «4 to enable the C-13B to 
use sufficient pow^r to taxi for take off. The CCT instruct- 
ed 13 to make a left 270 degree taxiing movement to reposit- 
ion behind »1 and 18 helicopters. Helicopter IB's crew had 
straightened the nose wheel cam assembly and the pilot hoped 
he would be able to ground taxi. If not, he Intended to lift 
above the inevitable dust cloud caused by rotor wash, orbit 
the landing zone and set-down as directed. At approximately 
2220Z, helicopter 13 began to lift. Immediately the aircraft 
was engulfed in the anticipated dust and the pilot lost sight 
of the CCT. The EC-130", which had been approximately 60 
degrees right of helicopter #3's nose, was lost from view. 
Through his night^^fon goggles, the pilot could see nothing 
but the faint outline of the controller whom he took to be 
stationary. In fact, the controller was moving to the r^ght, 
away from 13, to get out of the downwash caused by the 
rotors. The helicopter lifted, drifted to the left and then 
right and collided with the EC-130. A loud "whack* was heard 
and an Instantaneous fire ensued, engulfing the EC-130 's left 
wing and cockpit areas and the rear of the RH-S3. 
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were sitting on the empty bladders in the cargo compartment 
of the tanker at the time of impact. They felt two jolts to 
the airplane and saw fire at the forward door and flight 
deck area. One loadn'aster initially got the right rear 
paratroop door halfway open so the force could start evacua- 
ting. Another loadmaster opened the left door but was met 
by a sheet of flames and immediately closed the door. 
Only the right re^r door remained available for evacuation. 
The evacuation was rapid but orderly and was completed in 
approximately one minute. The third pilot and the radio 
operator were the only- two of seven persons on the flight 
deck of the burning C-130 to escape down the stairway and out 
of the rear before the galley collapsed blocking the exit. 
Both sustained varying degrees of burns from the flaming 
fuel. The third pilot stated that he saw none of the other 
five crewmembers trying to get out through the flight deck 
exit. It is not known whether they were in shock, incapaci' 
tated, or blocked by fire. Apparently, none attempted to 
exit the aircraft through the right cockpit window. The two 
who survived barely got out in time by escaping aft through 
the flames. 

(u)(^ By this time, the entire left side of the EC-13e 



was in flames and the fire was rapidly advancing from forward 
to aft inside the cargo compartment. Large quantities of 
small arms ammunition were starting to "cook off" and demo- 
litions were burning and exploding. the WSC-3 JCSE" radioC 
operator on '*BC-13Tflr"#3' reported to COMJTP that a helicopter 
had crashed into a C-130 (2222Z} . 




One of the three aircraft loadmasters of EC-130 |l 
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assisted passengers to the exit Where he found *an Air Force 
POL specialist injured and disoriented. He picked the 
airman up, jumped from the burning wreckage and led him to 
safety. One of the DELTA team leaders had been sitting near 
the forward bulkhead when the accident occurred. While 
awaiting his opportunity to exit, he heard cries for help 
from the EC-130 radio operator who was incapacitated by his 
burns. Disregarding his own safety, the DELTA member 
returned to the' conflagration and dragged the injured 
crewman to the rear of the aircraft. He was then overcome 
by the intense heat and smoke. He jumped from the EC-130, 
called for help and directed others to the wounded crewman. 
The DELTA member and the injured crewman were the last two 
persons to leave the aircraft. 

The DELTA ^p^lipHHIIIIlllBHMillliA/''^^ 

survivors and directed them to the remaining C-130s. The 
■DELTA Deputy Commander and the Security Element Commander 
boarded the remaining MC-130 at the other end of the south 
parking area, "af tec insuring that no DELTA personnel were 
left on the ground at Desert One. 

(f ) 4^ The radio operator from EC-l'io #3, the tanker parked 
adjacent to the flaming wreckage of EC-13p tl, had observed 
the Marine helicopter pilot struggling to crawl away from 
the inferno. He ran from his aircraft into the area of 
flames and exploding ordnance to grab the burned man and 
escort him to the safety of EC-130 13. In the process he 
found the co-pilot of helicopter 13 and also escorted him to 
safety avoiding the C-130*s turning propellors. 

(U) There were many acts of heroism and personal risks 
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of life to get comrades safely out of the catastrophic acci- 
dent. Only superiorly trained and disciplined individuals could 
have survived such a holocaust without experiencing a greater 
loss of life. 

^0)4^ Meanwhile, helicopter crews in «4, #8 and #1, approxi- 
mately 30-50 meters to the rear of the burning wreckage* 
shut down engines and evacuated their aircraft as they were in 
grave danger of being consumed by the flames or injured by 
exploding ordnance and debris. The crew of helicopter #7 on 
the south side of the road was also directed to shut down and 
board the C-130, , 

^'jl^ The CCT immediately marshalled EC-130 #3 through a 
right 180 turn and taxied tho aircraft to a safe distance 
from the fire near the edge of the road. The Desert One 
Commander rounded up all helicopter crews evacuating their 
aircraft and directed them onto the C-130s. 

^^^he Desert One Commander called the CCT together in 
the road and set up an emergency command post. He directed 
the CCT member?" LcrTn'sure no aircraft departed until clear- 
ed. He told the Commander of the CCT to check each aircraft 
for space and to equitably distribute the passengers. Concern 
was expressed that the road block team was still out on the 
pointr and immediate action was taken to ensure they had been 

.recalled and boarded the C-130s (?|fei||ffflip^ had earlier taken 
action 'to ensure that the previously removed specialized runway 

flighting system was onboard the C-130 along with the TACAN).! 
The Desert One Commander told all CCT members that cool, calm 
thinking was of the essence to ensure no mission person- 
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nel - living or dead - were left behind. Unfortbnately, the 
fire from the two burning aircraft was so intense that it was 
impossible to recover the bodies trapped inside. 



(y)\p6 A discussion ensued between the Desert One Conniand- 
er* the C-130 Force Coranander and the Commander of the CCT 
concerning what risks were involved in destroying the helicop- 
ters abandoned adjacent to the three extraction C-130s. 



exploding ordnance. No delay fused ordnance was available 
to allow detonation after the C-130s cleared the area. 
There was not enough runway to taxi the C-130s away a safe 
distance, then blow up the helicopters. The Desert One 
Commander made the decision to leave them intact where they 
were. He directed the CCT to launch EC-130 12, then MC-130 
•3» and ibu-lSO #3 :iadt. 

((/)l(^The first EC-130 directed to takeoff taxied for 
line-up which required a large amount of power due to 
aircraft weight. . and, soft sand on the desert crust. Large 
dust clouds occurred. On takeoff roll, the pilots had 
difficulty seeing cherolitj3s used by the CCT as. replacements 
for the battery lights that had' been removed earlier. 
Consequently the C-130 angled across the south L2 on take 
off. Two aircraft crossed the road at about 50 knots speed, 
creating even more dust from the soft shoulder. This action 
increased takeoff roll and caused the pilots to lift the 
aircraft off at maximum effort take off speed. Once 
the landing gear was raised the aircraft accelerated to 



It was mutually agreed that the helicopters were 
too close to the ^-130s to risk purposely setting fires or 
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a point where flaps could be raised and acceleration to climb 
speed achieved. 

(v) When the dust settled, the Desert One Commander 
loaded the CCT onto the last aircraft, took one last look 
around, and* got aboard. The first EC-130 departed at 2240Z 
and the last aircraft at 2246Z. Lead elements of the Task 
Force had been on the ground for four hours and 36 minutes 
(ieiOZ-2246Z), and had undergone a bitterly disappointing 
and harrowing experience. Fourteen minutes later (23002) 
helicopter #5 landed safely aboard NIMITZ. 

^^g'l^i^er' The C-130S did not fly formation on the way back 




EC-130 #2, the 

first to depart, lost oil in one engine and had to feather 
the propeller shortly after take-off. This reduced his 
cruise speed resulting in the other C-130s passing him 
en route home. 

^jlfi^ At 2 2462 the Desert One Commander radioed to JTF 
that in-flight refueling would not -be required, and that the 
KC-135S could be released. The residual of the 1000 gallons 
each aircraft onloaded from Its bladders at Desert One had 
provided enough fuel to get the flight back^ 
A total of^||p|||KC-13S tankers had been launched fror 
|iMflfiHHKpp6rt the TACAIR RESCAP and C-130 post mission 
refueling phase. standard tankers provided fuel for 

two ART model KC-135s. - The-f lr8t*-ART arrived on station at 
2108Z. It was drogue configured for USN aircraft which were 
on standby for RESCAP. The other ART and standard tankers, 

all boom configured were in orbit by 23302 to cover the 
delayed C-130_withdrawal from Iran airspace. Additionally one 
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standard and one refuelable tanker launched from* strip alert at 
■■MMMMprovide backup support for possible US Navy RESCAP 

activity but were recalled. All tankers commenced returning to 

base at 0030Z at the direction of DCOMJTF after it had been 
^positively determined the ir— fuaXi^iwould not be needed. 
^0)i^l^t 2252Z, the Desert One Commander recommended a Navy 

TACAlft strike on the helicopter location using napalmr-wlth the 

accident £ire as a target center. 

The Desert One Commander riding in BC-ISO #3 trans^ 

mi^ed results of the Initial casualty survey to JTF via 

MSC-3 at 2321 Z. The figure was somewhat In error due to 

e 

aircrews not being counted In some cases but was reported as 
follows: MC-130 13 had^P)ersons on board r with one Injury. 
EC-130 12 had 47 persons* with one minor Injury r and EC-130 #3 
had 62 personnel » two major burns, one minor and one In shock. 
j^U^Sf^ Communications by this point had become more critical 
and difficult. Calls to obtain Information on the status of 
helicopter crews competed with calls associated with the mishap 
at Desert One, ^plantj^ng for refueling and RESCAP. The secure 
'taCSAT net was at that stage used considerably. Some stations 
^ ^HmmUmill^ appeared to be better situated to receive and 
relay calls than others. Frequently calls were not received; 
some due possibly to propagation* others to competing activi- 
ties. In spite of the need for relay and repeats, required 
information was exchanged with the exception of Desert One's 
report at 2130Z that the crew of 16 helicopter was present. 
This was to cause concern and confusion within the JTF. 
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i) upon report of the accident and many potential 
casuaUies, COMJTP alerted the two MEDEVAC C-1418 positioned . 
^^^^^^^^^MMMMMMMMMMMH^B These aircraft had been 

t prepositloned BBBBBBl^" '^***'"^^**^ '^^^ extraction 
mission. The MEDEVAC force had one WC-aSqulpped C-141 and 
was directed through the JTF Net Control System to launch 
guillllljjjgl Takeoff was at 25/0001Z for the 

4, Emergency MEDEVAC clearance was obtained 

MAC was also alerted to scramble a C-9 

C specially equipped with a burn package|m[|||||mpHHK 

(fu)iJ»r The request for tactical air support to des^qy 
the helicopters and EC-130 left at the De*ert One wtffi 
relayed to CJCs37 COMJTF who recommended that it not be 
approvedT Tfter consultation with the NCA, CJCS advised that 
this action was not to be undertaken. Destruction could lead 
to loss of US'olT'iTaiiian lives. Further loss of lives could 
seriously threaten the safety of the American hostages in 
Tehran. No further action was taken. 




The C-1308 cleared Iranian airspace on 25/01002 « 
about 20 minutes after the beginning of Morning Nautical 
Twilight. DELTA medics administered first aid to the burned 
aircrew members and comforted them as best they could, 
perhaps saving two lives. ^MC-130 «3 landed||^m||||||||| at 
0158Z, followed by EC-130 #3 at 0200Z, and EC-130 #2 at 
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Q213Z. The two C-141 MEDEVACS landed j 
While waiting to board thq C-*141s the burned crewmen were 
treated by the two USAF flight surgeons. They were able to 
treat the burns, ease the more painfully injured » and generally 
stabilize the patients for transfer to the C-141s. 
(u]>^DCOMJTF met all returning aircraft to get a precise 
headcount and ensure there were only eight missing person- 
nel. This was efficiently and accurately accomplished. 
(Despite this, the Iranian Government later repeatedly stated 
they had nine bodies.) 

,^|j^Sl^The first C-141 departed with injured personnel at 
0315Z followed by the second C-141 at 0335Z with DELTA, 
Rangers, and helicopter aircrews. The C-141s flew directly 

across l^MHBHHIHHHHHRMIIViHMHIi^ 

from Germany 'landed five minutes prior to the C-141s arriving 
at 0803Z. Once refueled the C-9 airlifted the burn patients to 
SHHlHiitHHiMMiP^^^^o'i?^ arrived Hmipto 

airlift DELTA, Rangers and helicopter pilots to CONUS. 
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SECTION III 



MISSION EVALUATION 



(U) The purpose o£ this section is to evaluate the prep- 
aration for* and the execution of* the hostage rescue mission. 
The evaluation addresses the events as they occurred and 
provides an assessment of the planning, training and, where 
appropriate, execiftion of those events. 
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THE PIAN 




(J6) Mission execution began with a single HC-130 depart- 



ing site (Desert One) in Iran. Onboard this aircraft were 
the Desert One Commanderr the Coanander of the Hostage 



Security Element and a Combat Control Team to provide 
marshalling assistance to aircraft at Desert One during the 
refueling operation. The purpose of this flight was to land 
at Desert One, establish security and prepare a landing zone 
to receive the subsequent aircraft. The MC-130 was scheduled 
to land at Desert One at 1810Z. One hour after the HC-130 
take-off, eight RH-53D8 were scheduled to launch from 
NIHITZ, positioned approximately 50 NN off the Iranian coast 
in the Arabian. Sea. These two separate flights of aircraft, 
proceeding at different altitudes, and using simlliar 
routes, were to cross the coast at about 1530Z. Between 
1510Z and 1517J!, Ja fo.^additional MC-UOs and three EC-130b 

f were scheduled ||p|H|||^m[|PB "^^^ MC-130s had the 
remainder of the rescue force onboard and the EC-130s were 
configured to ground refuel the RR-53DS. These aircraft 
were scheduled to arrive at Desert One between 1910Z and 
1925Z in anticipation of arrival of the helicopters at 
1930Z. The first two HC-130s were scheduled to depart 
Desert One as soon as the second had been unloaded in order 
to relieve congestion at the site. Upon arrival at Desert 
One the helicopters were to be marshalled by the COT to 
predetermined positions behind the EC-130s and refueling 
initiated. Simultaneously with the refueling, loading of 
personnel and equipment on the helicopters was to be completed 



£ ing 




enroute to the desert refuel- 



Rescue Force (DELTA), a portion of the DELTA Forcis', , a Site 
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(y)X»f The helicopters were to be on the ground at Desert One 
for approximately 40 minutes, departing at 2010Z for the 
remainder of their mission. 

g JMra) "At^ t'hreric-V359 were'to Ae p&i 

Igl^rovide fair refuemij ^upport' fSr the .d-fWeHyer j the 
Arabian Sea, if required, during their egress. 

j^{u) While enroute to the refueling site, the C-130b and 
RH-SSs were under the command of their respective flight 
leaders. Upon landing at Desert One all forces were under 
the command of the Desert One Commander. Upon departure 
from Desert One the helicopters were under the operational 
control of the DELTA Commander. 
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THE EXECUTION M'HiMH,^ 

(TlS) Although a final decision to execute the mission had 
not been made by the COHJTF, planned actions were initiated 
to support anticipated mission execution on 24 Apr. By 
24/1 11 5Z the ground forces were inplacyj]m^HH|^ Hission 
briefing for the helicopter aircrews on the NIMITZ began at 
1100Z while the HC/EC-130 aircrew briefings started at 1200Z. 
At approximately 1225Z COMJTF received a final briefing which 
included the statu's of deployed forces and the latest weather 
forecast. At 1250Z, COHJTF issued the execution order for the 
rescue mission. 



^Ijm At 1405Z the first'^MC-i: 



130 departed] 

and in radio silence. One hour later* the eight RH-53Ds 

departed NIMITZr on schedule maintaining radio silence. 
The remaining MC/EC-130s began take-off on schedule. Howevetr 
the first EC-130f because of positioning of the aircraft on the 
ground, was unable to take-off in proper sequence and fly in 
formation with^C -13,Q . |2. The flight was rearranged by using 
short* secure UHF rai^lo transmissions, EC- 130 #1 joined NC-130 
#3 and the other two EC-130s as a flight of four for the 
ingress route. 

L8) The first MC-130 crossed the Iranian coast on sche- 
dule followed by the eight RH-53D8 which were ten minutes 
behind schedule because of the aircraft carrier's position at 
take-off and helicopter rendezvous procedures. The helicopter 
flight made up this time and was back on schedule within two 
hours. 



'p6) At approximately 1630Z, the lead MC-130 encountered 
an area of reduced visibility which persisted for about 
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fifteen minutes of the flight. During this period, an 
observer could not maintain visual contact with the ground 
using night vision goggles. At approximately 1700Z, the 
aircraft entered another area of reduced vlsiblM.ty which 
also lasted for about fifteen minutes. The Desert One 
commander was advised of the phenonenom and he considered 
notifying COKJTF. However, after observing that the FUR 
was not affected ^e determined that he was unable to judge 

the limitations of the visibility, the cause of the phenome- 

nom or the impact it would have on the helicopter operations. 

Therefore, he elected nbt to make a radio transmission which 

he felt would have been of questionable value. 

^U{5sy At about 1700Z, the aircrew of helicopter #6 observed 
the illumination of the Blade Inspection Hethod warning light 
which is cause for immediate landing. Using prebriefed 
procedures, the pilot landed. Helicopter t8, as prebriefed. 
followed 16 to a landing to recover the aircrew, if it became 
necessary. Af i:eV"7l5ua'l confirmation of a mechanical indica- 
tor of possible rotor blade failure, the crew retrieved their 
classified material and boarded helicopter #8. which contin- 
ued the mission. The Incident was observed by the crew of 
the lead helicopter who notified the Helicopter Flight 
Leader. He observed that prebriefed procedures for an 
Inflight abort were being carried out, notified COMJTF of the 
landing by secure radio and proceeded for the refueling site. 
^ ^4HHHK^^^^^ KC-135S departed^|||||||||H||||||[||imHI^B 

(ultwr At about 1740Z. the six RH-53DS remaining in the 
formation first encountered the area of reduced visibility. 
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They continued on course attempting to maintain visual 
reference to the ground. After a few minutes the leader 
observed the visibility to be near zero and elected to 
reverse course and return to an area where he could land, 
consult with the members of his flight and arrive at an 
alternative course of action. He was not aware that the 
crews of helicopters 13,4,5 and 7 had lost visual contact 
with him and did not see him turn. As a result, four air- 
craft continued enroute as a formation. At 1808Z the Hell- 
copter Flight Leader advised COMJTP by selrure TAC8AT radio 
that the flight visibility was near xero and that he had lost 
sight of the other aircraft. At 1B23Z the Helicopter Plight 
Leader transmitted that he and his wing man had landed. 
Neither COMJTF nor the lead C-13fl heard the latter transmis- 
sion. 

4aai)(l>)The Helicopter Flight Leader waited on the ground for 
the other members of his flight for about fifteen minutes. 
He then elected to resume the mission and at 18452 notified 
COMJTF that he was airborne (he had been airborne approxi- 
mately 20 mlnttte«R-^hls point) and that six aircraft were 
enroute to Desert One. 

^••t(U)Durlng this period, the lead C-130 had landed at 
Desert One (18102). Immediately after landing, as the 
security force was being deployed, an Iranian bus with 44 
people onboard approached the scene. The security force 
stopped the bus and detained the passengers without injury. 
Very shortly after that a fuel truck was observed approach- 
ing, followed by a pick-up truck. The truck driver refused 
to stop which caused the security force to take action to 
disable the truck. The truck caught fire and the driver 
escaped to the pick-up truck. The pick-up reversed course 
and sped away. Although the security force pursued, the 
pick-up truck escaped. 
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Because his secure radio was disabled^ during the 
landing of the c-130, the Desert One Commander elected to 
transmit a single codeword over unsecure HF radio to indi- 
cate he had landed. He then directed actions necessary to 
receive the remaining C*1308 and RH-530S. 

i«0it At 1845Z, seven helicopters were still proceeding 
toward Desert One ^n three elements. Helicopters 13,4,5, and 
7 were leading in a single formation. Number 8, with the 
crew of ff6 aboard, was flying alone and #1 and 12 were now 
about forty minutes behind the first element. 

^U) (^) At about 1850Z, the pilot of helicopter IS lost visual 
contact with the remainder of the first flight. Knowing 
that 17 was on his left side, he made a right turn and 
descended to establish horizontal and vertical separation. 
Unable to establish visual reference to the ground, the pilot 
attempted to continue the mission. However, several of his 
instruments a n'd ''^navigation aids were inoperative or erron- 
eous. His TACAN radio was inoperative making it questionable 
in his mind whether or not he would be able to locate Desert 
One. .„.He was unable to receive the VOR navigation aid at 
Darband. His heading indicator was inoperative Inhibiting 
his ability to navigate through the mountain pass ahead. He 
had determined that his PIM8 had earlier been observed to be 
approximately 5 MM in error. After about ten minutes in this 
situation, and concerned over his ability to enter the 
mountainous terrain ahead in the visibility conditions 
experienced, the pilot of ffS elected to abort the mission 
unannounced and returned to HIHITZ. 
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C/}-t^MT' During the same period. 



unknown to the Helicopter 



Flight Leader, helicopter 12 began to experience a loss o£ 
hydraulic pressure in the secondary hydraulic stage which 
powers part of the flight control system. Normally an abort 
item, the pilot elected to continue to Desert One to deter- 
mine if the system could be serviced or repaired. 

^yeT At about this time (1915Z) » the five C-130S began to 
arrive at Desert One, unload personnel and equipment, and to 
prepare to receive and refuel the helicopters. C-1308 11 and 
12 departed Desert One ron schedule and secure communications 
were established between Desert One and CONJTF. The Desert 
One Commander reported to COMJTF that he was ready to refuel 
the helicopters. 

ujX-T^T* The pilot of helicopter #5 was now concerned as to 
whether or not he had sufficient fuel to reach the MIMITZ. 
Unable to use the secure TACSAT radio he was transporting 



(which was nof'Tnfilftlled for airborne use) , he elected to 
notify the NINITZ of his situation on unsecure HP radio. 
This transmission, approximately fifty minutes after the 
abort decision, was not received by COKJTF or the Heli- 
copter Plight Leader. 

(u)l^PST At 1955Z, CONJTF received a report from Desert One that 
the weather was good, and this Information was passed to the 
Helicopter Flight Leader over secure TACSAT radio. Since 
the other helicopters were not equipped for TACSAT the 
Information was not heard by the pilots of the other hell- 
copters. 

Ttf?=SB«WT 11 1 -8 AAR-5-8 




DRAFT 



^o)At 2022Z. (45 minutes behind schedule) the first three 
helicopters (13,4 and 7) began to land at Desert One and were 
marshalled to refueling positions. The nose tires on hell- 
copter 13 deflated as he taxied across a rut in the sand 
caused by C-13fl tire marks making It necessary for the pilot 
to hover-taxi into position; 

(^)(u)At 2042Z, C9MJTF directed the Desert One Commander to 
consult with the DELTA Commander to determine whether or not 
the mission could be continued with only five helicopters. 
He also directed that no action be taken to proceed. 

(^)(u)By 205flZ, helicopter 18 had landed and was being 
refueled. The DELTA Commander began preparations for loading 
his equipment on the four helicopters. COMJTP requested that 
the Desert One Commander consult with the other unit leaders 
to determine the advisability of launching the four RH-53Da 
with the remaining two to follow as soon as they could be 
refueled. Hoover Desert One Commander replied that 
helicopters #1 and «2 were landing and that they would launch 
all six In about forty minutes (2150) . 

4*#f At this time, the Desert One Commander was concerned 
about the fuel remaining in the C-130S. He had earlier 
directed the transfer of fuel from the refueling bladders to 
the C-130's internal systems. However, C-130 #4 had refueled 
three helicopters and because of the delay was low on fuel. 

-V) 

4m After landing, the pilot of helicopter 12 shut down 
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his engines to determine the cause o£ his hydraulic malfunc- 
tion. A leak was discovered in the vicinity of a jam nut 
which had depleted system fluid and caused the hydraulic, 
pump to burn out. Unable to repair the system, the pilot 
notified the Helicopter Flight Leader that his aircraft was 
not capable of continuing the mission. At 21202 COHJTF 
was notified that helicopter 12 was not mission capable. 

h) 

At 2130Z, COHJTF again requested that the Desert one 
Commander consult with the other commanders to determine 
whether or not the mission could be completed with five 
helicopters, stating that additional fuel would be available 
at the final destination. The Desert One Commander replied 
(at 2135Z) that it was not feasible and recommended mission 
abort and that all mission capable aircraft return to their 
launch points. Following consultation with authorities in 
Washing ton, CQNJTF ordered the mission abort at 2202Z and 
destruction of helicopter 12. He also directed that the 
detainees be released", and their bus disabled. Upon receipt 
of this order, the Desert One Commander directed that person- 
nel and equipment be reloaded on the remaining C-130S. It was 
also determined that helicopter #4 would require additional 
fuel for the return flight to MIMITZ and that C-130 t4 was 
critically low on fuel. 



(xe) The Desert 



iyB) I'hc Desert One Commander directed the CCT to move 
helicopters §3 and 14 so that C-130 II could depart and 
helicopter #4 could obtain additional fuel from another 
tanker. Helicopter 13 began moving at approximately 2220Z. 
It collided with EC-130 II and both aircraft were engulfed 
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in flames. Three crewnen were trapped in the cdrgo compart- 
ment of helicopter 13 and five crewmen were trapped in the 
cockpit of the CC-130. The eight crewnembers perished. All 
other personnel evacuated the two aircraft. Munitions on the 
burning aircraft began to explode, endangering the remaining 
aircraft and personnel. {Inasmuch as the determination of 
the cause factors of the accident is the responsibility of an 
on-going Mishap Investigation Board, this report will not 
address those factors) . 

^^^fff All helicopters were shutdown and evacuated and EC-130 
13 parked next to EC'130 II was immediately moved to a safer 
location. The Desert One Commander directed that all 
personnel load on the remaining C-1308 and ordered a sweep 
of the area to insure that there were no survivors left 
behind. The-Desert One Commander was not aware that class!* 
fied material 'had been left in some of the helicopters. 
Between 2241Z and 2246Z, the three C-130S departed Desert 
One. While enr;piU;<u»s:vthe Oesnrt One Commander surveyed 
the injured personnel and reported their status to COMJTF. 
COMJTP alerted two HEDEVAC 'etjuipped C-141s ASdMHHfefl^ 
H|HMM|P|P^to evacuate surviv- 

ors. He also requested a C-9 aircraft equipped to treat burn 
patients be dispatched 

At 2240Z, NIMITZ launched two SAR helicopters to assist 
helicopter 15 should it not be able to reach the ship. At 
2300Z, helicopter <S landed on the NIMITZ with an estimated 
six minutes of fuel remaining. 



Between 0158Z and 0213Z, the three C-1308 landed at 
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U na plans were Initiated to cross-loaa the personnel 
rTTc-.A,^ The^wo C-1418 .rrl,ed .t 0228Z. The first 
departed at 0315Z with the injured and a portion o£ the DELTA 
force and the second departed at 0335« »lth the remaining 
personnel. At this ti,ne DCOHaxF reported that five 08AF and 
three USMC personnel were -issln, and presumed dead. 
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THE EVALUATION 

(U) The evaluation of the hostage rescue missionr as 
it was executed is presented in chronological phases. In 
each section, those events, decisions and actions taken 
relevant to that specific phase of the operation are addressed. 
Each section is divided into four partes First, chronology 
of the events of that phase is provided for background purpo- 
ses; Second, questions relative to events that occurred, 
actions that were taken, and decisions/judgements made are 
posed; Third, a discussion of the factors bearing on those 
questions is provided; and, Fourth, evaluations of the actions 
taken and decision/ judgements are made. 

(U) Finally, a suramary evaluation of the hostage rescue 
mission is provided. ^ 
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Background ; ^iWT^It has been noted tKaf^ne ultimate £occe 
size and composition was constrained from the oiitset by a 
lack of trained forces, special operations equipment and 
intelligence. These constraints inpacted upon planning, 
training and execution of the rescue mission. 



Question ; (U) How was the JTP constrained during mission 
planning, training and execution. 

Discussion: 



^B) On 



>) On 4 Nov 75 the only component of the US Armed 
Forces ready to participate in.CT operation was the US 
Army S pecial Forces Operational D et achment Delta. 

and ^^^^■h' personnel. At this time. Delta was trained 
to operate in a permissiv^^^mrXx:6nment. 



LArmy Ranger 



battalions J 

lere also available. Bach of these 
light infantry battalions had approximate ly^BB|||B|MBB 

and had limited co unter-terrorist (CT) trai niriflaBMi^g^ J 

)ut not of the 
magnitude or complexity that confronted the JTF. > 



(U) The liroitedcaumber of in-flight refuelable HC-1308 
(7), four were stationed in PACOH, and AC-130s (5) 
imposed a constraint that was only slightly alleviated 
by the incorporation of BC-130S in the JTF. However, 
the BC-130S lacked the low-level, sophisticated naviga- 
tional systems installed in the NC-130s. 



^1 



'XFSf Initially there were^ sufjicient /jualified air crews 
for the MC-130S (10) J and jAC-130s (11). However, the 
acquistion and necessary manning of the EC-130s by 
Special Operations crews heavily taxed this pool of 
talent. This would have been especially evident during 
the second night of the planned mission. 

j(.eT^he lack of an acceptable long range helicopter and 
qualified crews were a major constraint/ upon planning 
and the subsequent operation. Selecting and training 
helicopter crews. and developing operational techniques 
and procedures was a time consuming task. 




,i->The standard rudi-ntary navigation .^^....^-^ 
t!,triled .board the helicopters was not •^«»'»'« « 
."uionea ion, ran,., lo« level fll,ht P""""' 
tne envi» deficiency was through 

nn utteniDt to overcome this deficiency 
the arisition and l^tall-tlon ot PIH8 and O-ega 

system. 

Of sufficient tactical and f^^"" 
ifapablllty "'fi'^ develop their o-n . 

systems . 

onlv .oor --rin, -vel^en^^^^^^^ 
terminals existed in Nov 79. TheM »» te,„i„als. 
with e'xistin,. fUea. «,blle and '"^^"^ J^/^^^^^ial. 
Xdentlficatio^and.Wfiction by "^^"[f^^^^^,.,,. 
Hotorol. PT-25. provided .« Interi- capability 
•TfcS the mission. 

idflixee -log aircraft tasked were not equipped 
r r S.,00:;. aeveloping a ^'^^^^-^l;:^^ 
HSC-3 pac..,e, four C-130 and °« -^-^^^^n^W^r. 
Lack of Dorne-Nargolin antennas »>d WSC 3 trans 
prevented each aircraft fr« being «,»lPP.a -itb It" «n 
SATCOM terminal. 

Helicopter, lacked UHFJATCOH. Little useable' 
Zl was available on S^TCOH on 

wnlch required th2.a« to conduct 7"^^:^^^;, 
,h. .IssiofPKHSHcuted before a fully useable SMCOH 
« package could be developed. Due to this and the 
shortage of WSC-3 units, only one helicopter -as 
equipped. 

^ The P*I«H«.L ..cure voice, used with the tactical 
Welllte terninals aegraded voice quality. Consequently, 
nany transmissions required repeats. 

y, A suitable high altltodi airborne radio relay 
Mpablllty -as lacking. Cnrrent platforms are not 
Tn'tgur- to provia. .»to-.tlc relay of OHF transmission, 

Not all HAC and SAC aircraft Involved were capable 
If secure BF or OHF. Airborne transmission. Involving 
tanker aircraft were made In the clear. 

t^fsach unit except Delta lacked a suitable, reliable 
squad radio for use with perimeter defense or other 
intersquad communications. 





P5Sected'^fSle¥!Vgence 



nta 

BOHL included: 



iprcountry HUMINT asset 





This 



problem persisted throughout the Nov-April timeframe, 
although a small capability was eventually ggtabljS^if,'^- 




This problem was not resolved 



for 60-90 ddjar^ 

(tI) The limited availability and extreme difficulty in 
locating FARSI-qualif led linguists adversely inpacted 
upon the JTF. 

{'^)fsevete restrictions on coordinating Jiostage data and 
'political strategies with DOS were imposed. In addition, 
DOS was extremely reluctant to cooperate or fiass data to 
DOD. 



Weather Observations. Surface observations are the 
heart of any weather forecast. Because of a return to 
the basic Islamic faith, more and more observations are 
MOT being taken and transmitted during prayer time and at 
night. This leaves only eight to ten locations transmit- 
ting every three hours during nighttime and only one 
station (Tehran) providing 24-hour coverage. The upper 
air data in the region was of poor quality. Unfortunately, 
even withllHBHMiHI^hc JTF still possesses poor area 




coverage. The Defense Meteorological Satellite Program 
(DHSP) has deteriorated recently to only once a day 
(during daylight) data capture at the 1/2 to 1/3 nautical 
mile resolution. The DMSP is forecast to go. out completely 
within two months leaving only usable data from the NOAA 
S^'and a portion of ttle Tiros N at a two to four nautical 
linile resolution, h new OMSP Is officially scheduled for 
launch on 1 July 81; however, it could easily be delayed 
at least six months. The degradation of satellite data 
severely handicaps any forecasting effort. 



^y¥») Lack of experience in Middle Bast forecasting was an 
initial problem. However, this situation has improved 
over the last nine months. Forecasting major weather 
changes has become better in the winter than the summer. 
Because of satellite data problems » forecasting small 
scale phenomena (less than 2500 square miles) is very 
hard; especially when trying to forecast the occur- 
rence of blowing sand/dust. A wide variation in data 
quality and quantity have created questionable climatological 
information* 



{T^) The lack of identified forward launch bases perplexed 
planners until shortly prior to forward deployment. 
Requests to inquire about the possibility of establishing 
or the establishment of launch sitei 

denied for political reasons.' 




if ^^^The distance ^[||0HIBBB'^ target and associated 
factors compounded planning, imposed heavier demands on 
logistical support requirements and increased risks. 

u) lack of a fund cite or project code continually 

^ impeded JTF initiatives. Impediments ranged from placing 
JTF personnel on TDY to procurement of equipment necessary 
to support the JTF. 

iJS) The inability of the JTP to acquire a secure training 
. site precluded the assembly of the various JTF components 
at a single installation and posed a constant operational 
security problem. This also- precluded close, daily: 
coordination between J:he TP components. 
4 




Evaluation: The JTP was provided almost unrestrained use of 
^^niSfresources. However, there -ere serious cons r.ints 
Cthe laclc Of trained forces. inteUi,.nc (to.inc ude 
weather),: -odern equlp-ent in both type and 'i-"'^^^^- 
forward operating bases near Iran and secure training 
Irea/baBes in COHUS. Though the JTP was able to overcome 
-some constraints such as co-unlc-tioo. requirements and 
circumvent other, (no ..cur. trainln, .r..., «.iB 
training more difficult .nd i.p.ct«l_«. Panning and on the 
speed of force preparation. 



LAUNCH DECISION 




CKGROOND: 



JS) At 1225Z, COMJTP received a final briefing on weather, 
disposition of forces and intelligence prior to arriving at 
the final decision to execute the hostage rescue mission. 

QUESTION ; 

(U) Was the launch* decision appropriate? 

DISCUSSION ; 

(0) The decision to launch was based on favorable intelli- 
gence information, a suitable weather forecast, command and 
control elements in place, communications operable, all 
aircraft mission ready, and mission forces in place. All of 
the preplanned criteria were met. There were no elements of 
information available which should have caused a delay or 
modification to the plan. 




(U) The decision to launch was appropriate. 
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PRBHISSIOM BRIEFINGS 



BACKGROUND; 



i/y^kt sea aboard NIMITZ, the helicopter detachment began 
formal mission brie£ings for all pilots at approximately 
1100Z, The Operations Officer reiterated the basic plan to 
ensure a full understanding by all pilots. Communication 
procedures were rebriefed. 



{^) While the Operations Officer briefed* the Detachment 
Intelligence Officer finalized his presentation. The dally 
weather message was not scheduled to be transmitted from JTP 
headquarters until 1200Z. Consequently* the Intelligence 
Officer had arranged for the NlMITZ's weather section to 
provide a general weather summary which had been prepared 
for the ship and the embarked Carrier Air Wing. When the 
^weather report HIIIHHHV products plus 

^ an earlier route profile forecast ^I^HHHM^^*^^ 

the Intelligence Officer during his briefing. The thrust of 
these separately* pfiBpa red reports was almost identical.^ The 
only area of difference was the ship's sumroarw which included 
mention of a "possibility of blowing sand"/ in some desert 
regions. This comment was a general forecast item for all 
of Iran without specifically stating where/ the blowing sand 
might occur (the ships's meteorologist waslnot privy to the 
1^ mission). The weather |||H|||PH^^V much more detailed 
and highlighted the actual mission area. 



) The intelligence briefing was concise. There had been 



no significant changes in the intelligence picture since the 





TOr DDCIU^T. 



III-15 



AAR-5-1S 





previous night. ^PiiotT^were. toid"that^t^^^^ were r;^^. known 
Soviet or Iranian ships or a>rccaf t-4'n-'*t)ie' ^ 




shown on 



large DIA .graphics which had been posted in the Ready Room 
iince the unit's arrival on 20 Apr. v^lto^ .were_three differ- 




The helicopter detachment S-2 concluded his remarks 
i^th a final ilScSlrion of escape and evasion (EiE) tactics 
and an injunction to aircraft commanders to ensure that each 
crewman had all required,EsE materials.! Specific guidance was 
provided on carrying personal effects. Bach participant 
was directed to carry his military identification card, 
identity "dog tags", and a symbol of his rank or branch of 
service which he could afix to his flight suit or uniform in 
the event that capture appeared likely. All members of the 
unit were reminded that they should have positive identifica- 
tion that they were American armed forces personnel. It was at 
this point that the question of other personal effects sur- 
faced. Since the helicopter crews were In the unique position 
of departing from one location (NIMIT2) and returning to CX)NOS 
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via another H|||^m|p|some concern was expressed regarding 
the security and timely return of items such as cameras, credit 
cards, etc. The DCOMJTF for Helicopter Operations decided to 
allow pilots and crewmen to carry those items which would not 
provide any more information than was already on the identifi- 
cation cards. Cameras were permitted only so long as they did 
not contain exposed film. Aircraft commanders were responsible 
for checking each member of their crew to ensure that all was 
in order prior to leaving the Ready Room. {Although not 
specifically addressed in this briefing, the pilots had 
frequently been briefed that in situations short of "threat 
to life" classified information and communications equipment 
was to be removed from any aircraft left in Iran). 

^t 1230Z, final crew briefings were underway for the 
C-130 crews HUHHfe particular interest was the 

latest intelligence data received from the Helicopter Detachment 
Intelligence Officer aboard NIHITZ. 





Weather, transmitted[j| 
I was briefed as good, with no significant factors that 

would"'af feet operations, other than high clouds in the vicinity 
of Desert One. Navigators and Electronic Warfare Operators 
reviewed their routing one final time to ensure preselected 

routing and terrain following alt itudes|^[|H|||||||BBIHHHIi 
mm^Smmia^^mg^gggaa^m^gam conser- 
vation. 
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^ 1^^^^^MI'X» intelligence Officer also passed 

^ ou. l«r.inute escape ana evasion Instructions an. proceeaea 
.0 sanitise all cre«»e»bers of U.elr persoaal effects. 00, 
ana 10 caras were all t^.t «re carriea .^C -nC alrcr..s 
^ ^.B^B^H The aircraft 

other than some personal OS currency 

were inspectea for unauthori.ea ana extraneous sensitive 
material. T-o na,i,atcr cre^e^hers .ere ae.i,n.t.a to carry 
cameras with official US.P fil. insertea for aocu^ 

„ (DELTA had been briefed and sanitized 
purposes. iubi*ifl. aw « 



QUESTION I . , , _ 

. briefinas adequate and did both helicop- 

(U) Were premisslon brietinsB »" 

the same Information regard- 
ter and C-130 aircrews receive tne 

in, intelligence, operations and co««nications7 




ana,B"r.--.*..0«^-ir--io" "— «.rf.r..pfei- 

cerindicatea that due to terrain -sKingjnd other propaga, 

tion factors approj^i.ately ToO" SB" of the mission flight path. 

could possibly be covered by this radar at high 'alt itude (over 

, ^ iint \ TKici was a conserative e8timate.j 
18,000 feet MS^J,. This was a c» 



C 



lis had been period- 1 
! Really Vrovidii'w "fiight p.r«™.l during training. Informa- 
tion was briefed daily; to pilots once they arrived at their 
deDjjoynieQt'^^^®' 
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EVALUATION ! 

(«) Briefings were structured to support the mission. The 
briefings provided to mission participants the same informa- 
tion on radars, communications, weather and air order of 
battle. There is no evidence that the content or context of 
information provided to any one part of the force was different 
or lacking from that provided to the others. 
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WEATHER 

BACKGROUND: 

COMJTF had established a mission execute weather criteria 
which included: a cloud ceiling of not less than 10,000 
feet MSL; visibility of not less than five miles; not more 
than a 15 knot headwind component; no more than light turbu- 
lence; and a small risk that the situation would change during 
the duration of ti^e mission. The weather forecast provided to 
COMJTF, DCOHJTF and the aircrews satisfied all of these crite- 
ria. However, during the mission, the aircrews encountered a 
reduction in visibility late^ determined to be suspended 
dust. 



) This unforecast phenomenoff had no effect on the ability 



of the MC/EC-130S to navigate to Desert One. The helicopters 
had planned to navigate by visual reference with the ground 
using NVG's at low altitude. The reduced visibility seriously 
impeded their progress, causing all to be late arriving at the 



refueling site. When compounded by the loss of visual contact 
with the other aircraft and mechanical failures which would not 
support further flight in the area of reduced visibility , the 
aircrew of helicopter #5 decided to abort. 
QUESTIONS: 

1. (U) Should COHJTF and the weather forecasters been aware 
of the unforecast phenomenon? 
y .^^2.1.^^ (^) Should planning have provided for a reconnaissance 
aircraft to precede the mission? 
. 3.[U}(p^) 'i}gd9u:^<|. the lead hay e been tasked to conduct'' 

reconnaissance and report significant unforecast fl 
'iweather conditions? 
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specific weather .bort or .vold.nce proceaar.s7 

; was tHe.e su«ici.»t ...iB .or tHe Oe.er. One 

c:„.anaer to repor. ni,Ht co^Uio- to CO«T.. 

« ,0, Shoald COHaiF have Initiated .ctlon to further 

3U.at.on ..er ..or-a that the 

was reduced to lero. 

SJSS^^' ' (.^^ . ^ the weather forecasters 

Question 1. Sh^ould COMTF and the gather 

r heen aware of the untcrecast weather pheno».no«7 
have been awatc 

h-d 'always been a prin-e subject and a 
Mission weather had always 

e t a.- — - ^^'"^ °" 

weather had not always been favorable durln, rehearsals and 
Tthe Ihterest of .-cetl-e safety rules a .Uslon a^ t 
occurred du.ln, a -isslon rehearsal because of we t • 
CO«.TP and his staff had hl,h confidence In the select te.™ 
Mr weather Service .A-S, p.r«.nn.l and the resources 
p.„..ea to .^^r^. —St. for the mission had 
p^ovtaed to CO;;;r;n .l^st a.ll, basis ana haa been 
,„inea the next a.y. Durln, ..n. th. aally forecast, and 
.erifications revealed periods of forecast uncertainty and 

occasional n.i hlch could have led to an Inappropriate 

„i.sion execution aecisicn. Subsequently, forecast accuracy 
i„p„ved durin, the sprin, as the weather tea™ Increased 
their .nowled,e of Iranian clinate and the forecast exper- 
lence level rose. 

J^^,^ cll«tolo„ studies ana data availability surveys 
Had been conducted. *U -vallable data ana appropriate resour- 
ces were brought to bear on the .Isslon. COMOTr ana .WS fully 
.eco^nlzea that there were no reliable weather reporting 
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stations in the proximity oC the helicopter route. This was of 
concern and it caused the forecasters to exercise special 
attention in developing mission forecasts. The weather brief- 
ing provided on 24 Apr was well within the execution criteria. 
The afternoon meteorological satellite imagery (1053Z) used in 
the briefing depicted a clear sky with well defined terrain 
along the portion of the helicopter flight route later affected 
by suspended dust. An experienced B6n^c>rJ||P||P||||||||||||||^ 
-was very familiar with weather conditions in this area of Iran 
\ stated that the weather looked good and he saw nothing to worry 
.about. 

(U) The Commander of AHS conducted an extensive post mission 
analysis to determine the validity of the mission forecast. 
His conclusions were that* except for the dust phenomenoHf 
all features of the forecast for Iran were verified. AWS 
noted that one could speculate that a down rush of air from 
forecast (and actual) thunderstorms 30-60 miles to the west 
could have betfn^di^sdf f icient magnitude to lift and spread 
fine powdery dust into the air along the route of the helicop- 
ters. The AWS also noted that none of the available weather 
reporting stations spread across central Iran indicated the 
presence of widespread suspended dust or restrictions in 
visibility. AWS concluded that this occurrence was a very 
localized phenomena. To forecast such an event, and its 
spatial and temporal extent with any degree of reliability is 
beyond the state of the art. 
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of the Joint Staff, the national Weather 

lU) At the request of tne 

• j»nonii»nt assessment o£ tne 
■ - iNWS^ conducted an mdependenc 
service .HWS, co :„,„lo„. The NWS 

western Regioni cniei »c hlahly 
. „ National Environmental Satellite Service, end a highly 
croup. National ^^^^^^^ Coordinator 

„peri.n=ea -""^ ^.^^ concerning 

for Meteorology, s MS proviae 

Planning, -ther «or.c..t. POSt -lesion ^ 
Ls group .ound t.at t.e logisUcal and ^^^^^^l;^^^ 

1.** t>K» lack of weather report 
were adequate. The, «>t.d the UoK 

The NWS group concluded that the support provided by 
stations. The H"B gr«~F 

f..»ionally planned and executed. NWS also 
the AW8 was professionally P 

stated that the dust ph.no-.non probably caused by 

o. .ro. th. th-nderstor- 30-0 -il.. to the «st o 
' "o„t. Their report concluded by stating that 

r":::::::;. rcL- .h. -.t. .v.ii.bi. .nd th. 

the forecasts were a» 

state of the art^?«>~~'»9» P*"""?- ' 

^.Ithough e.tensive planning and forecasting had been 
^„„plished by a select tea. for this .ission of e i 

it remains a fact that w.ath.r for.c.sting i. 
importance, it remains .-tellit. visual 

rfect science. Meteorological satellite 
not yet a p. ,25/0729Z) the mission 

imagery prior to (24/1053!) and after (25/072* 
imagery P ^^^^ p^^„„„. 

'X'* ^"^'"'^^IJIIJ^—ggl^^during the 

~ :".2::s!» th. of sus.nded d ust .as masKe^ 

Cirrus clouds which blocked observation IH^^^V 
of th. ph.no.«non. This particular region 
xr.n did not have operable reporting stations either 



111-23 



DRAFT 



AAR-5-23 




DRAFT 



prior to or during the mission. Observations of the current 

state of the atmosphere form the basis for forecasts: thus 

the absence of observations makes forecasting extremely 

difficult? further, the inability to verify forecasts without 

observations prohibits knowing whether forecasts are good or 

not. In the instance that occurred on 24 Apr, the state of 

the art of meteorology did not enable AWS to be aware of the 

probability of occurrence of the suspended dust phenomenon. 

It is probable that i£ the mission had not been executed on 

24 Apr the JTP would not have known that the phenomenon had 

occurred. If such was the case, it may occur more often than 

known. Assistance from personnel Indigenous to the area, or 

the existence of more historical data than was available or 

retrievable may have enabled AWS and the JTP to have had a 

greater appreciation for the phenomenon. The Joint Staff. 

pursue^., the idea, concerning assistance jrom indigenous^ 

people, both during the planning stage and in retrospect 

'"after the mission^. OPSEC precluded conducting an effort to 
"^si^S-^- 

locate Iranian "meteorologists who might have resided in J:he^ 
United States or elsewhere outside Iran. The sole AWS unit 
In Iran prior to the revolution operated a solar observatory 
and did not provide routine weather observations or fore- 
casts. Those AHS officers assigned to the HAAG In Iran 
'^performed staff functions and did not prepare weather fore-- 
casts for the country. 

^\^) In Jun 80 the Joint Staff questioned the Deputy Federal 
Coordinator for Meteorological Services. and*"supportlng 
Research concerning the avail Iblllty of knowledgable Indlvl- 
^ duals familiar with forecasting weather In Iran. 
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who had headed a group under contract 
to establish a cneteorlogical service for the Iranian mili- 
tary, stated that there Is no known available resource with 
weather forecasting experience in Iran, either — Iranian or 
otherwise in NWS, that could have been used for the hostage 
llkiission. 



In retrospect,^^ it may be concluded that the JTF and AWS 



could not totally recognize the limitations to accurate 
forecasting in this area as caused by the lack of reporting 
stations along the hel'icopter routes. Had COMJTF and his 
staff fully recognized these limitations, and the implica- 
tion thereof, more consideration may have been given to 
planning for the lead C-130 to perform a weather recon- 
naissance on the route the helicopters would fly. 

Question 2: (3} Should COMJTF have provided for a weather 
reconnaissance flight to precede the mission? COMJTF did not 
elect to specifically task the lead MC-130 aircrew or Desert 
One Commander to make a weather report on unforecast weather 
during their route to Desert One. This judgment was based in 
part on 'the JTF concept which called for operations in radio -. 
'tilence except for preplanned progress reports, for emergen- 
cJffts of a -serious nature, or if a complex situation developed 
which required the' commanders to consult with COMJTF. The 
judgement was also based on the JTF orientation toward the' 

r 

conduct. of the mission: once the.force was launched and 
entered Iranian airspace the missioni-should continue to 
successful completion. * The mission would be aborted only if 
preplanned criteria could not be met or unpredictable events 
made mission continuation Infeasible. This Is not to say 



/ 
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certain weather conditions would not be reported by the 
Desert one and helicopter commanders or that they would not 
recommend weather aborts. Sustained clouds, enroute thunder- 
storms, moderate to heavy turbulence, a severe sandstorm or a 
headwind component of over 15 knots were weather conditions 
that the Desert One Comnander and the Helicopter Flight 
Leader would readily recognize as a condition that could 
cause abort. Not appreciated, however » was the need to 
evaluate the grey area of determining Inflight visibility at 
night. As a result of high confidence in the accuracy of 
weather forecasts, the JTF did not consider inflight visibil- 
ity to be a potential problem area. Even if CONJTF had had 
previous knowledge that unforecast events such as the dust 
phenomenon could occur and not be observed as development 
occurred, it would have been unwise to schedule a prenission 
weather reconnaissance flight. Operations security would have 
been jeopardized significantly. Furthermore, there is no 
indication that a weather reconnaissance aircraft flying over 
the route ln~'^fler|ioon hours would have encountered the 
suspended dust phenomenon. 



to conduct visual reconnaissance and report significant 
unforecast flight weather conditions? The JTF could have 
tasked the Desert One Commander aboard the lead MC-130 to 
report any weather or Inflight conditions that would have 
significantly affected helicopter mission performance. 
Alternatively, a qualified helicopter pilot could have 
been tasked to be aboard the HC-ISB to observe and report 
appropriate weather and flight conditions. Either of these 
alternatives could have been employed flying the MC-130 
profile as flown or to have flown the exact helicopter routes 
at 500 to 1,000 feet above ground level (AGL) • 
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Should the lead MC-130 have been tasked 





W) Had the lead C-130 been specifically tasked to fly and 
report on the helicopter mission profile, the aircrew might 
have judged the visibility condition to have been to re- 
strictive for helicopter operations (flight visibility 
restriction was more severe on the helicopter profiles). 
Had a qualified mission helicopter pilot been aboard as an 
observer and specifically directed to report significant 
unforecast conditions such as visibility restrictions, he 
would have probably reported the marginal operating con- 
ditions. The value of such a report to COMJTP and the 
helicopters is speculative. COMJTP would not likely have 
decided to abort the mission. The mission had progressed 
too far to make a subjective judgement at this point. A 
premature abort would have delayed the mission for at least 
24-72 hours while the JTP waited for favorable conditions to 
reinitiate the- rescue mission. Under these conditions there 
would be substantial risk that the mission would be compro- 
mised either by discovery of the t6 helicopter in the desert 
or by Iranian-,.^Soyiet, or third country intelligence. 

jjS) It is possible that a report might have enabled COMJTF 
and the Helicopter Flight Leader to be more prepared to deal 
with the dust or alter the route to minimize exposure to it 

if such a route could have been provided. (Even if the lead 
C-130 had considered an option to determine an alternate 
route there was not sufficient fuel available to establish a 
search pattern, and still accomplish the mission at Desert 
One.) The helicopters could not significantly change the 
route at this stage and there would have been little basis 
to climb unless the report could have included the altitude 
of the top of the phenomenon. A timely report could have 
enabled COHJTF to mbdify the policy which called for silence 
Ttii' HJjXnSBT 1 11-27 AAR-5-27 
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on unsecure radios. But this Is speculative because of 
OPSEC considerations. If the proper information could have 
been Included in a report, it is possible that it would have 
alerted the Helicopter Plight Leader so he could have 
restructured the fornation to optlnlze th©ir capability to 
penetrate an area of reduced visibility. The helicopters 
could have then proceeded in more nanageable flights of t»#o 
with operable navigation aids in each flight. 



c 



Question A'f^larf Should planning have stipulated specif I 
weather abort or procMurea to modify route criteria and 
should it have developed specific weather abort, or avoid- 
ance procedures? The helicopter pilots had experienced 
weather conditions during training rehearsals which required 
an abort. That decision was not questioned in the training 
environment. Crews trained and repeatedly demonstrated the 
ability to navigate in reduced visibility using night vision 
goggles. However, they were not equipped to fly in clouds 
for extended periods at low level in mountainous terrain. 
The RH-53 did not have nor could it be modified in time to 
have the necessary equipment required " for navigation under 
these conditions. Radar and FLIR equipment would be re- 
quired. Had the lead C-130 encountered thunderstorms en- 
route, extended low clouds, or a sandstorm it would have been 
reported. Depending on the severity of the conditions 
reported the mission could have been aborted or the route 
profile altered. Similarly the helicopters would not have 
continued, once they encountered thunderstorms, low clouds, 
a sandstorm, or turbulence. Any of these conditions exper- 
ienced on a prolonged basis would have caused the Helicopter 
Leader to recommend, an abort. Criteria for abort based on 
inflight visibility are always subjective, and in particular 
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for this mission. What matters for these helicopter pilots 
is sufficient, if only Infrequent, visual contact with the 
terrain through the night vision goggles to verify that they 
are on course and to determine progress during the mission 
profile. It is not feasible to pre-establish a firm cri- 
terion. If one was set. It could cause a premature abort or 
a situation where the pilots might feel compelled to continue 
beyond their Individual capabilities. This group was highly 
trained and compet^ent. For this mission, exacting Inflight 
visibility criteria or procedures would not have been helpful 
nor desirable. The visibility criteria that could have 
been applicable would Have been to Identify any reduction In 
visibility that would have precluded safe refueling at Desert 
one or would have exceeded the capabilities of Individual 
pilots to negotiate the route. 

Ouesti^n 5i ^ Was there sufficient basis for the Desert 
one commander to report inflight conditions to COMJTP and 
the Helicopter Flight Leader? Given the flight conditions 
he observed during The mission, he cannot be faulted for the 
judgement he made. He was unable to define the conditions 
and the effect they would have on the helicopter pilots 
ability to navigate In them. The mission guidelines for 
nlnimum essential communications was another factor in not 
making a report of questionable value to COMJTF. 



Question 61^*5^ Should COMJTP have initiated action to 
further assess after being Informed that the visibility was 
reduced to zero? ^g/gg/ggjT^aiUlctxlt to monitor 
secure TACSAT tran8ml88lons.-by helicopter -#1. This was due 
,^«;(»*!t*to propagation and the' less efficient TACSAT carried- 
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on the helicopter. DCOMJTf ^ ^ 

,.,e to monitor transmissions ana frequently releye-. Hhen 
..e Helicopter «l,ht Leaaer re^rtea reaucea vi.lblUty .t 
.pproxl».tely 1.0». the .TP Chief of St.ff l--.ai.tely 
„„su»ea with the OTP We.ther Officer. The Weather Office 
„.s questioned .bout the r.a«cea vlslblUty but he hj- 
in.ufflcl.nt d.t. on -hlch to b... .ny Jua,e„ent. CO«Tr 
^^Mdld not receive th. report ».de by helicopter tl 
THirnTad land^ Xeedln, to «. erron««.s assu„ptlon that 
was .tin enrout.. » U not known « propagation 
precluded vole, reception, but In any .v.nt the fact that 
.he H.llcopt.r FU,ht'L..d.r had land- ^""^ ^ 

co«TF until the H.Ucopt.r ril,ht L..a.r r.port.d at 
,,,, .e was alrbom. and «.ro«t.. ««. had b..n airborn. for 

. wwi- nolntl. The JTP 8ta£f queried the 

for 20 minutes at this point). 

status of the other aircraft and he 

Flight Leader on the stacua w. 

replied that he assu«ea that at leaat .1. -er. .nroute to 
oeaert One. (He could not be sure of the status of th. two 
helicopters th^.t^dea approximately on, hour and forty- 
Uv. minutes earlier,. COnaTP aia not have th. knowl.«,. 
of the geographical extent of the aust phenomeno- nor did he 
have information on the location and status of the other 

^1 - kk^wa wori» no other reports of 
four helicopters. Sine. th.r. were 

visibility probl«». CO«TF a..»»d that the dust phenomenon 
«a. localized. ..t 1910. «P Headquarters queried the Plight 
Leader on his status and he responded that he was still In 
reduced visibility conditions and was proceeding to Desert 
One. The Plight Leader r«,u..ted the Desert One we.ther 
conaiticns which were provide., followed by several commun- 
ications pertaining to ..ti-.t«3 time of arrival at D...rt 
one for the Helicopter Flight L.ader and arrival tim.. of 
helicopters 13,4, 7^ and 8. During the., event. COMaTF 
assumed that since the Flight Leader mjde^jjgfc^'. "» 
further assistance was required. ^jjSm^^^ 
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^Kvou reclvln, the reports that the Helicopter Flight 
Cea^aer h.d encountered reduced flight visibility end w.s 
.,.!„ enroute to Desert One. COMJTP could have begun . 
dialogue with the Plight te«i.r to obtein more Information on 
the extent o£ the vlslblXlty reduction and status o£ other 
helicopters. ThU-.«»1<« h.« r^ii*..! afodlflcation to com- ^ 
^munlc.tlons procedures ".s' several transmissions woul- " 
been required on nnsecure r«lios. Factors to consider -ere, 
extent of visibility pr«bl«.s. the absence of reports from 
other helicopters (through the Flight leader) that they 
required assistance or^ guidance «.d the trade off for the 
highly undesirable possibility of communications compromise. 

EVALUATIONS ! 

1. (U) Expert opinion is that the —ther forecasts were 
as accurate as'the data available and the .tat. of the art 

in meteorology permitted, th.r.fore. n.ith.r COHJTF nor the • 
forecasters should have had reason to .u.p.ct that such a 

localized phenomenon would exist. 

2. ^^If!) A weather reconnaissance aircraft preceding the 
rescue mission could have compromised the mission. Since 
late afternoon weather satellite photography showed crisp 
sharp terrain features along the route where the dust was 
later reported, it is questionable as to whether or not it 
would have been detected. 

3. % The lead MC-13(J could have been tasked to conduct 
reconnaissance and report significant unforecast conditions, 
such a report may have better prepared the Helicopter Flight 
Leader for penetration into the area and would most likely 
have provided a warning to COMJTP prior to receiving the 
Helicopter Flight Leader «s call that he had encountered 2ero 
visibility. 
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4. (U) The Desert One Cofnmander or the Helicopter Flight 
Leader would have recommended an abort in the event unfore- 
cast significant weather that would have known impact on 
helicopters such as thunderstorms, sandstorms, sustained 
clouds, turbulence or severe headwinds had been encountered. 
However, Cor a mission o£ this type and Importance, estab-* 
llshment of specific weather abort criteria for Inflight 
visibility could \eau8e a premature abort or a situation 
where pilots might feel compelled to continue beyond their 
individual capabilities. 

sJf^^ef The Desert One Commander assessed the visibility 
situation he observed. In context with the weather criteria 
he thought necessary for helicopter operations and decided 
that there was no basis for an alert to the phenomenon. 
6. (U) A report by the lead C-130 of the existence of the 
phenomenon to COMJTF could have alerted hln and his staff 
earlier to problems which might impact on the mission. While 
the actions he might have taken are speculative, he would 
have had the opportunity to prepare alternative courses of 
action and modify communications procedures to enable 
exchange of more information. Such a report would have 
possibly alerted the Helicopter Flight Leader to begin 
considering an alternative plan or flight profile. 



7.^^ {ji) Had COMJTF modified COMSEC procedures more informa- 
tion could have been shared by COMJTF, the Helicopter Flight 
Leader and the Desert One Commander. This would have 
reduced stresses at Desert One and provided more time to 
prepare for helicopter arrivals. It would have been known 
immediately when helicopter #5 aborted his flight and triien 
helicopter 12 indicated he would require maintenance actions 
at Desert One. The unknown is whether the unsecure radio 
calls would have compromised the mission. 
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COHHUNXCATIONS 

BACKGROUND I 

(U) Prom the onset* It wbs recognised that the major communi- 
cations problem would be to provide a means of tpsitive* 
secure two-way communications between COMJTF at his deployed 
headquarters location and the operational forces during the 
entire time the force would be in Iran. 

(U) Acceas^to UHP satellite communications was considered 
essential to provide the reliability and quality needed for 
this mission. HF voice^hj^d previously been the only means of 
providing long distance conmunications with aircraft, and- 
•'^Qg.jcating forces deployed at great distances. HP would not 
provide the connectivity and reliability that would be essen- 
tial for this mission but would be used as a secondary nians if 
the UHP satellite system failed. 

J^^^ portable satellite terminal was required to provide 
discrete communiSfd^BSHd- between COHJTF, ^Che DELTA Commander * 
the- Ranger Commander ' and the Helicopter Commander. In early 
November, it wa& determined that a newly developed radio, the 
PSC-1 would satisfy this requirement. However, since this 
radio was still in engineering development, only four models 
were available. While this number was sufficient for this net, 
a problem still existed: the PSC-1 was'ho^ compatible with the 
non-portable WSC-3 TACSAT radios available to some of the other 
■mission elements. 

. j^')^^ By December ^EX«nik»had"^ identified a new portable radio 
which held promise for use as a satellite terminal although It 
^as not designed for such use by the manufactur4i:': This radio, 
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the PT-25, was satisfactorily tested as a satellite terminal. 
In addition, it was compatible with the PARKHILL encryption 
device, which was the only secure "voibe*" device -avfliM^ble in 
sufficient -Tti^ft^ies to meet mission needs. The portable 
PT*25 was compatible with TRCSAT WSG-3 «ind "permitted all JTP 
command elements to participate in . a...5^mmon tactical command 
and control net. Ten PT-25'8 were purobased and modified. 
,z^vom that point on, they played prominently in the training and 
«^y^H<ng vfnr, BuppQrt^&a ^e^,qro uria • operational forces. (The 
"^our PSq-.ls were ,retaij)ed .terprovide the COMJTF and the three 
• operational commanders, wi th di8cic:ete*atK«dundant. voice communi- 
cations. } 

Operating the PT-25 .and PSC-1 with various antennas while 
airborne in MC-130 and iiH-53 vaircrJiPt proved the feasibility 
„of direct, secure SATCXW communications . us ing these radios. 
{a 8eriea,.of experiments and modifications' led to^t.he develop- 
' ihent of a hatch-moupted antenna sSw|en. th^, when combined with 
the WSC-3, wocS^fSZis.cj^^^elW. fxpn... ^IM^ wing aircraft. 
Eventually, foui<fc-13tf hatches 'and one C-141 hatch were modi- 
"fled to provide the essential airborne satellite capability for 
;the projected^ fixed wing force// A -solution to the helicopter 
^ebhf iguration was more elusive because the antenna used suc- 
cessfully .^-on fixed winqf-"" aircraft for the WSC-3 could not be 
accommodated on the helicopter. Eventually, a compromise 
system consisting of an existing OHP blade antenna was adopted. 
Although not as reliable nor effective as the fixed wing 
system, its performance was considerably better than that which 
could be expected from onboard HP radios for long distance 
communications. Portable ground TACSAT terminals were to be 
provided to seven of the helicopters for use should they be 
separated or otherwise be required to land. 
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(C) A radio operator, familiar with the equipment and profi- 
cient in working with PARKHILL, was assigned to each TACSAT 
terminal to increase the probability of copying marginal 
transmissions. Use of a'^radio-operator required that all voice 
traffic be passed from the sender to the operator who would 
.transmit the message. Incoming messages would be passed to the 
•Intended recipient. Accuracy of transmission content is 
sometimes lost using this procedure, consequently operators 
were not used.at'all times or-at .all locations. Previous 
deployments to the Persian GuU^^area had indicated^ropagation 
problems could be ^ipeqted between sunset and sunrise. Each of 
the airborne and ground forces was to have available TACSAT 
terminals for airborne and ground use along with portable HF 
radios for backup. 

g^S^The JTFj|HHBIil^*^ supported "by twci TACSAT termin- 
als for use with deployed forces and 
• terminal' accessing the Defense Communications System for 
connectivity to ^Uaafehgton. This link was backed up by another 
TACSAT terminal with direct access to the Pentagon. 

QUESTIONS ; 

1. (U) Did the communications capability meet the essential 
needs of the mission as planned? 

2. (0) Was the communications support flexible enough to meet 
the demands of the JTF once unf ©recast and unexpected situa- 
tion occurred? 



DISCUSSION t 

• As finally deployed, one secure airborne satellite 

system was provided to the Helicopter Plight Leader, the AC-130 
flight, the C-14r fllght,**the BC-W flight and; twp^fc the 
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"mC-ISBs which were to operate from two locations. It was 
envisioned that except for the helicopter flight, the satel- 
lite equipped aircraft would relay to and from other flight 
members pertinent information using NESTOR (KY-28) secured 
air to air communications. The JTP decided not to use the 
KY-28 on the helicopters. The helicopter pilots would use 
their UHF/VHF radios only for bonaflde emergencies and the 
KY-28 would impedesshort , crisp emergency transmissions. The 
lead helicopter would use the secure WSC-3 TACSAT for essent- 
ial reports required by COMJTF and to request assistance. 
vSixteen reports were specifically directed for the mission. 
'Only six were required on Night 1. Any additional transmis- 
sions would be dictated by circumstances and made at the 
discretion of the co'mmaiider concerned. 

^T6) By 24 Apr five fixed stations had been established and 
were operational - JTF HQ, JTF Relay, USS I'^f^^'^Z '1HHH| 

^gt^^^ttiittMtttilKiitit ^^^^^^^^ 

fixed wing aircraffe had'f been checked and were ready. _.0n 
"board the NINITZ final checkout of airborne and portable 
TACSATs had' detected two Inoperable PT-25 '"units. This meant 
only five helicopters would have ground TACSATs: 



) Both the MC-130/EC-130 aircraft enroute|^^^m^p to 

Desert One and the helicopter flight from the NIMITZ used 
available communications systems to make required reports or 
as necessary to meet other requirements. In addition all of 
the fixed and afloat stations made calls as necessary on the 
secure TACSAT net to Insure the operational status of the 
network or to pass information relative to the progress of 
the mission. 
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Question l:Witf?^u\Did the communications capability meet the 
essential needs o£ the mission as planned? Five mandatory 
reports were required during the mission. All were trans*- 
mltted and received. 



ion 2; 



Question 2; Was the communications support flexible 

enough to meet the demands of the JTF once unforecast and 
unexpected situations occurred? As established in the 
operating instructions, radio silence procedures over 
unsecure radio were imposed on all elements once the mission 
execution order was given. This silence could be broken 
only under the following conditionst 

(1) Transmission of required reports(uslng codewords); 

(2) To transmit emergency or distress traffic; and, 

(3) Absolutely minimum essential air-to-air traffic 
en route. — 

The need to maintain strict COHSEC was endorsed by NSA. As 
i Indicated by NSA, the risk o£ detection rises, in terms 
of propagation 'flukes taking signals to unexpected points, 
with every transmission. 

(wj 

j^) Transmission over the secure WSC-3 and PT-25 radios 
was permitted when the commander concerned considered It 
rheoessary. The force used the secure TACSAT net when It wa^^ 
\^essential; However, with the unforecast weather, followed 
by the decision to abort at Desert One and the subsequent 
crash, the frequency and diversity of calls on this single 
net grew substantially. This increase in dialogue now 
accentuated what had been previously minor Inconveniences. 
*The degradations in voice quality resulting from the use of 
PARKHILL, propagation ^ problcMns, operating from manuevering 
aiirborne- platforms, prototype manpack terminals and the 
inexperience of some of the equipment users led to frequent 
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repeats and occasional garbled calls. In spite of these 
inconveniences the systems and procedures served to provide 
for an acceptable level of information exchange. In 
qontrastr had the JTF been required to rely on HF, little 
real time command and control would have been possible. 



EVALUATION: 

(U) The communications capability met the essential needs 



(U) The communications support was sufficient to meet 



unexpected demands of the mission and the JTP, but the 
quality did not enable JTP Headquarters to receive real-time 
information. Two important messages were not received; the 
call from the Helicopter Flight Leader that he had landed, 
and the call -from Desert One that the crew from helicopter 
#6 was at Desert One. 
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of the mission as "planned. 




ENROUTE TO DESERT ONE 

BACKGROUND ; 

,i»9j(crrhe execution order was transmitted to the forces 
at 1250Z. At 1405Z |the lead MC-130 departed ^gjHHMMV 
enroute to the refueling site (Desert One). One hour later 
eight RH-53DS departed NIMITZ. These aircraft were sched- 
uled to arrive at the Iranian coast at 1530Z. Between 151 82 
and 15272 the remaining MC/EC-1305 departed •■■■■■■in 
two flights. 



At 16302, the lead MC-130 entered an area of reduced 
visibility where visual contact with the terrain could not 
be maintained through the NVGs. The flight passed thru the 
area In approximately fifteen minutes. The pilot reported 
this to the Desert One Commander who observed the phenomenon 
and noted that it. was not visible on the PLIR. He considered 
reporting the situation to COMJTP, but not knowing what the 
phenomenon was or the visibility at the altitudes being 
flown by the KSllMpters, he decided not to make a radio 
transmission. At about 17B0Z, the MC-130 encountered another 
area where visibility was reduced for approximately fifteen 
minutes. 

l^(L»}At 1700Z, the pilot of helicopter #6 observed the Blade 
Inspection Method Warning Light illuminate indicating pos- 
sible main rotor blade failure. According to pre-briefed 
procedures, he turned on his upper rotating beacon (signify- 
ing an emergency landing), reduced airspeed and landed. 
Helicopter 18 had been tasked to pick-up the crew of any 
aborting aircraft. He observed the beacon and accompanied 
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accompanied f6 to a landing. The crew in the lead helicopter 
saw the two aircraft leave the fornation and informed the 
Helicopter Plight Leader who, in turn, notified COHJTF by 
secure radio that two aircraft had landed. 

\^0r At 1737Z, |^^^C-135S took-offj 
to provide refueling support to the NC/EC-130S, if required 
during egress. ^ 

Ij^j At about 1740Z, the helicopters entered the area of 

unforecast reduced visibility. The Helicopter Flight Leader 
attempted to maintain visual reference to the ground for 
navigational purposes. When the visibility deteriorated to 
near zero, the Flight Leader elected to reverse course, 
return to clear air and land so he could consult with his 
flight and develop an alternative plan. He transmitted a 
message to COMJTF that he had landed. The Flight Leader was 
not aware that four of the aircraft (#3,4,5 and 7) did not 
see him turn and"%ai^ontinued on course. 

lu) 

iff) At 1810Z the lead MC-130 landed at Desert One. 

By 1845Z seven helicopters were enroute to Desert 
One in three elements. A flight of four («3,4,5 and 7) 
was in the lead, helicopter #8 (with the crew of 16} was 
about 30 minutes behind the leading flight and helicopters 
#1 and 2 were about 15 minutes behind t8. All were in the 
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areas o£ reduced visibility. 

JI^^U) About 1B50Z, the pilot of helicopter 15 lost visual 
contact with the other aircraft in the flight. Knowing that 
#7 was on his left, he innediately turned right and descended 
to establish horizontal and vertical separation. At one point 
he attempted to land but could not see the ground at 75 feet 
AGL. He was unat^le to regain visual reference with the 
terrain for navigational purposes. His TACAN was Inoperative 
which caused him to doubt his ability to locate Desert One 
since he assumed visibility would also be bad at Desert One; 
he was unable to receive the VOR navigation aid at Darband;^ a 
failed Heading Indicator seriously degraded his ability to 
navigate through a nountaln pass ahead; his PINs had earlier 
been noted to be approxinately 5 NM In error; and he had no 
knowledge of the ...extent of the dust phenomenon. Therefore, 
the pilot elected to abort and return to MIMITZ. 

(U) S 1 m u 1 1 a n'e o u s 1 y , unknown to the Helicopter Flight 
Leader, helicopter 12 was beginning to experience a loss of 
hydraulic pressure in the secondary stage which powers part 
of the Flight Control System. Mornally cause for abort, the 
pilot elected to continue to Desert One where he would 
attempt to have the malfunction corrected. This information 
was not passed to the Helicopter Flight Leader. 

V ^) Between 1910Z and 1920Z the five MC/EC-130S landed 
at Desert One on schedule and began preparations to receive 
and refuel the helicopters. MC-130S fl and #2 departed 
Desert One at 1924Z. 
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(Mi Helicopter 15 did not have a secure r;dio installed 
for use inflight. By 1946Z. he was concerned that he did not 
have sufficient fuel to return to the carrier and elected to 
notify KIMITZ by. unsecure HP radlof COHJTP, DCOHJTP, the 
Desert One Commander, and the Helicopter Plight Leader did not 
receive this transmission and were unaware helicopter #5 had 
turned back. (This information was relayed to COMJTP by 
another facility at 1951Z.) 

•j^lU^At 2022Z, the first three helicopters landed and refuel- 
ing operations began. Helicopter I8 arrived at 2050Z. Helicop- 
ters II and #2 landed at 2101Z whereupon it was determined that 
12 was not mission capable. Five mission capable helicopters 
were on the ground and six were required to continue the 
mission. 

QUESTIONS : 

1. V'^W Did the planning and training overemphasize radio 
silence to t-ffe^e^irnt that necessary radio transmis^sions 
were not made? 

2. (U) were there adequate procedures to insure recovery 
of aircrews of downed helicopters? 

3. were the helicopter pilots overly concerned with 
the requirement to remain at low altitude to avoid radar 
detection? 

4. \v.|)tg^ were the additional navigation aids (PINS and OMEGA) 
installed on the helicopters adequate for mission success? 
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5. (U) Was there a valid basis for the judgement that 
eight aircraft were sufficient? 



6 .J 4^ What were the probabilities that the required number 
of helicopters would remain operational at the refueling site 
(Desert One) /land the helicopter hide oiit? 

7. (U) Assuming that eight would provide a high proba- 
bility of mission success, why were not more placed on board 

the aircraft carrier and flown on the mission as additional 

insurance? * 

8. (U) What additional actions could have been taken to 
increase helicopter reliability? 

9. (U) Should an operations analyst or maintenance analyst 
have been able to predict the failure? 

10. (U) Wet^TJff^tlems selected to be in the helicopter 
cross country kit adequate to support the mission? 

11. (U) Were the helicopter pilots adequately trained to 
perform the mission as planned? 

DISCUSSION t 

Question 1: (iJ)C^) Did the planning and training overemphasize 
radio silence to the extent that necessary radio transmissions 
were not made? Throughout planning and training the JTF had 
worked extensively to maintain OPSEC. The single and most 
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overriding principle that %K>uld determine mission success 
was the ability of the force to train for months, deploy 
over a period of a week, hold in position for a few days, 
penetrate deeply into a hostile country, and then remain 
undetected for 36 hours during mission execution so as to 
arrive at the American Embassy and enter under conditions of 
total surprise. Radio silence, particularly unsecure radio 
silence was a major factor in the OPSEC success the JTP did 
enjoy. All elements equipped with secure radios did use 
'those radios when required to make mandatory reports or ^ 
notify COM JTP of significant developments. Of the heli- 
copters, only #1 had a secure radio adapted for use in 
flight. 

(u) ^ Had the Desert One Commander determined that the pheno- 
menon was of grave importance and a report of the inflight 
visibility conditions was necessary, he could have done so 
on his secure TACSAT radio without significant risk of 
compromise. H©^ did -not send a report for other reasons 
discussed earlier. 



(C) Except for helicopter #5, the helicopters did not use 
unsecure radios. They elected not to transmit because 
silence meant that the mission was proceeding. Silence also 
indicated that there were no emergencies that warranted a 
transmission. Each of the pilots was encountering difficult 
flight conditions and these conditions thoroughly taxed 
their abilities. None of them felt, however, that the 
situation warranted radio transmissions and resultant 
possibility of mission compromise. An exception, was when 



IE£lE==S£CR'BT 1 11-44 AAR-5-B10 



OHAFT 



DRAFT 



helicopter 15 decided to turn back after he lost critical 
navigation instruments. His helicopter was not configured 
for secure Inflight TACSAT. After some time, he elected to 
use liis unsecur* high frequency radio to report to the 
NIMITZ that he was returning - this was an urgent message 
because there was doubt that he had sufficient fuel to 
return. 

COMSEC was an Important factor to the Joint Task Force 
and was essential to mission success. Emphasis was so great 
that the helicopter cUws conducted premlsslon execution 
training almost entirely without the use of radios. It was 
the Intent of the helicopter crews that the first night's 
operation would be conducted using radios only for an 
emergency situation. There were times during the transit 
from launch to Desert One that radio transmissions could 
have provided valuable Information that may have had an 
impact on the conduct, of the mission. As an example, had 
the Hel icopter Leader called for the flight to join him when 
he landed, a modification to the existing flight composition 
might have resulted. (There are no indications number five 
would have proceeded even had he known of the weather at 
Desert One. As discussed elsewhere In the report, helicopter 
system failures made continuation infeaslble.) Had all 
concerned known of delays in helicopter arrival times and 
the fact that number five turned back and number two might 
not be able to continue, additional time would have been 
available In the event alternate plans were to be discussed. 
Lack of Information available to some and not shared with 
others hindered mission execution. It is noted 



T^ErSUeBET r-.nrr "^"^^ AAR-5-B11 



DRAFT 



that policy prohibited transmissions on nonsecure radios 
except in emergency situations. The helicopter pilots complied 
with this procedure. Had a greater variety of problems been 
shared and had the helicopters been equipped with secure UHP or 
VHF and had- these -radioK been used; the mission may have 
progressed differently. The unknown is the degree of compro- 
mise that would have occurred had these items been discussed on 
the radio. s 

Question^2':' {SI Were there adequate procedures to insure 
recovery of aircrews <5f dpwned . helicopters? At approximate- 
ly 1700Z the pilots in #6 helicopter observed the Blade 
Indicator Method warning light Illuminated. The light Indi- 
cates a possibility of Impending main rotorblade failure 
which. If it occurs, results In catastrophic failure of the 
helicopter. In- accordance with the flight manual Instructions 
and mission criteria the pilots turned on their upper rotating 
beacon, a s ignal that^they Intended to land, and landed In an 
isolated lakebJdTISaiicopter «8 was the designated hellgppter 
to pickup crews from disabled aircraft and he automatically 
followed #6. The crew chief of |6 helicopter reported that 
a separate mechanical indicator on one of the blades also 
indicated Impending failure. They transferred classified 
material to «8 and continued to the refueling site. They 
did not destroy aircraft #6. The JTP's premission guidance 
was to not destroy abandoned helicopters enroute because 
they did not wish to draw attention by fire or explosion of 
the abandoned helicopter. 

(U) This procedure for downed aircraft and pickup by another 
helicopter had been validated during rehearsals, on at least 
two occasions. 
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Question 3. Were the helicopter pilots .overly con- 

cerned with the requirement to remain at low altitude to 
avoid radar detection? Concern of possible radar detection 
was allegedly a factor for at least one of the pilots, 




[the helicopter detachment S-2 was 
not aware^f the sdiscussion, aRd would have corrected the' 
information had he known of it). Each of the pilots made an 
individual decision that he should fly the profile at the 
altitude they had trained at for many months. The fact that 
six helicopters arrived, although late, (one returning 
because of weather and faulty instruments) supports their 
procedures and abilities as highly trained pilots to nav- 
igate in this environment. 

f*^ The information concerning Iranian radars which was 

briefed Eo the hel^^ogter crews was the same as that briefed 
to the C-130 crewsTJl^f ter passing the first mountains ttjfijre 
was virtually no. threAt of radar detection up to the 'service 
ceiling of the RH-S3Dr ( The perception of a greater threat 
by one pilot was without factual basis. 

Question Were the additional navigation aids (PINS 

and OMEGA) installed on the helicopters adequate for mission 
success? The PINS and OMEGA were useful aids to low level 
navigation but were not considered to be sufficiently 
reliable and accurate to enable navigation using them alone 
without terrain references. Confidence in the PINS and 
OMEGA, when known to be accurate, was of such a nature, as 
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to be an aia to navigation on this -isslon. TINS Is ad- 
versely affected by low airspeeds (belo- 70 knots) and high 
angles o£ bank* 

1/! one can speculate on the advisability of their indivi- 
dual decisions to attempt to remain at low altitude in the 
dust rather than climbing to higher altitudes and continuing 
onward employing the heading, time and distance procedure 
for navigation ^ith PINS and OMEGA as an aid. Mission, 
debrieflngs indicate that five of the PINS and three of the 
OMEGA systems were considered by the aircrews to have been 
sufficiently accurate for navigation. 

Questions 5,6 and 7: ^ Was there a valid basis for the 
judgement that eight aircraft were sufficient? What were 
the probabilities that the required number of helicopters 
would remain operational at the refueling site (Desert One), 
and the helicopter hide out? Assuming that eight would 
provide a high, probability of mission success, why were not 
„ore placed on board * the aircraft carrier and flown on the 
mission as additional insurance? To answer these questions, 
it is necessary to address several areas: the history of 
these specific aircraft; the failures experienced on the 
mission: and an analysis of RH-53D abort data to determine 
the probabilities of mission success. There were eight 
RH-53D»s on the NIMIT2. Throughout the planning process the 
JTF assessed and reassessed the number of helicopters 
required on board the carrier. It was the collective 
judgement of the helicopter detachment and JTF Staff that 
eight would be sufficient to provide the desired number of 



^ III-48 AAR-5-B14 



DRAFT 



DRAFT 



mission aircraft and flying spares. The JTF "had closely 
tracked the condition of the helicopters and the US Navy had 
applied special programs and procedures to insure they would 
all be in top condition and all would be mission capable. 
The JTP sent helicopter detachment representatives to 
inspect the aircraft on two occasions, the last being three 
weeks prior to deployment of the crews to the NIMITZ. The 
Detachment Maintenance Officer went on the last trip. While 
on board the NIMITZ he worked closely with the HM-16 heli- 
copter squadron Maintenance Officer who had deployed with 
the squadron on 20 Nov 79. Working together, they developed 
a special list for maintenance Inspections. The HM-16 
Maintenance Officer developed a checklist that called for 
inspection, repair, or change of items, as appropriate, to 
assure that any parts and components subject to failure 
received a critical review. The aircrews and maintenance 
officer came aboard the NIMITZ on 20 Apr 80. They inspected 
and flew their assigned aircraft. One helicopter, 18 in the 
flight, had beciUJl6iP-nission capable for several weeks, but 
maintenance personnel corrected the discrepancies in time 
for the aircraft to be flown by the mission aircrew. This 
aircraft, #8, performed well during the mission. All 
pilots were completely satisfied with their aircraft. 
Except for helicopter tS, each of the other seven hell- 
copters had averaged over 24 hours of flight time per month 
for the previous two months and had flotm numerous flights 
where the duration of the mission was four hours. The 
pilots stated they were In the best condition of any they 
had flown. 
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^ErAn ei,.t helicopters aep.rtea KX«« on -Ceau-. 

takeoff .6 helicopter l.ndea .nd «as .b.n- 
Two hours after taKeoii . ._„roxi- 
. „„.£e rotor blade Indication. APProxl 

doned becauae of an helicopter #2 

„.tely two hour, prior to land in9 .t Desert n 

oat hydraulic pressure in the secondary hydraulic fli,. 
Irol syate. The pilots «»tinued the „ission e.ec in, 
e..e to repair the aircraft at Oesert One. - - 

o » the crW chief hyara-Ucs man found an exten 
Desert One, the cr*w ^^^^^ 
. - leak in the vicinity of a Ja- nut. on the 

return line o£ tne failure 
<,„.iae the aircrew a.d c.r,o -"---J'^^^^ 
allowed hydraulic fluia to leaK tro- 

..onlres fluid for coolin9> the 

number two byaraulic P«-P 
„ult was a burnea out ana inoperative P»^. There no 
result , it a spare h.a not been incluaea in 

pump available to replace it, spa 
the cross-country Kits since the pu,ips seiao. f-H- 

,^ not have been changea and servicea in 
been available, it could not 
. tine to enable.^.h.^aircr.ft to continue ana arrive 

hideout before daylight. 

^:ft\bout three hours and 4S .inutes a.ter taKe off, h.U- 
pter .3 experiencea failure of critical navigation ana 
copter 15 exp aetern-ined that mission 

night instruments. P environment 

continuation was not feasible or safe ^n e 
encounterea ana returnea to the «HXT.. Mter lana.n, o 
H H it aetermmea that . blower cooling motor had 
d IS blower cools the power s-PPl,. » ^n 
to overheating, rendering the primary heaalng indicator 
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MTMITZ HM-16 maintenance 
inoperative. Upon I5's return to NIHITZ 

. . daffle bag and two flight jackets posi- 
personnel found one duffle bag a ^ ^„ 

, ^ intake Had these Items been in 
tioned next to the air cooling intake. 

..U position a.i. ni,.. .He. «ou.a ^ ''J^" 

.... in POsiUcn a... ni,.t. ^ Hi,M, .XP«U^ 

. « th« aircraft commander and his crew chief. 
USN RH-53D pilot was the alrcratt 

K*«hiv exoerlenced in the RH-53D. During train 
also USN, was highly experienc 

ing briefings of helicopter aircrews, this 

. the cooling intake remaining 

had stressed the importance of the cooii g 

ee o. o..t.u=tione. , ^. is Hi,Hiv uniiKe.v t.at -o.ia 

L P.r»itt.a th. it.». to ^ in position at P«ni,Ht .nepec- 

1 .-...,-.nt ni,.t. T.. con..,-.nces we.e -eii Kno. 

A th«eforer they would not likely have 
by all crew members and, therefore, wey 

positioned the items during flight. 

' K4«>, d^aree of mission success it was deter- 
To insure a high degree or mi 
^ * . nl five operational helicopters would 

mined that a minimum of five ope 

• . to extract the former hostages and rescue forces 
be required to extract 

£.om the two helicopter landing zones (HLZ) in . 

... ..... ... :; 

IV total of Ml ana the lift capabilities of 
J(i total ot d.nglty altitudes In 

given the probable temperatures and density 

,...an durin, tbls time frame. Xte.n. iv 

to be employed sbouia tbere bave been less tb.n f iv 

wi. for the extraction. However, this entailed 

RH-53D*s available for the extrai. 

_ RH-53D'6 at Hanzariyeh ana 

t probable refueling of one or -ore RH 

' „turnin, to the H« to eKt.act the remaining personne 
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have placed those remaining at the HLZ at extreme risk. Given 
the requirement to have five operational helicopters for the 
extraction, It became necessary to examine RH-53D abort data to 
determine aircraft reliability and mission requirements at 
various stages of the operations. Three sets of failure data 
are available. 



tst, pre-flight and in-flight abort data for the entire 
fleet of 30 RH-53's for the period of 1 Jul 78 through 31 
Dec 79 were examined. It was determined that the pre-f light 
abort data, expressed in terms of aborts per 100 flight hours, 
was not useful. However, the fleet average df 3.3 in-flight 
aborts per 100 hours did provide useful data. 

y> second, maintenance records from the NIMITZ for the forty- 
five days immediately prior to mission execution Indicate 
that the seven aircraft that were operational during this 
period experlenced^a. pre-f light abort rate of 6.3 per 100 
flights and in'til^f fight abort rate of 3.8 per 100 hours. 
However, the in-flight abort rate was reported to have been 
skewed upward because of a high number of pre-mlsslon mainten- 
ance fllghtsl Therefore, for the purposes of this analysis, 
pre-f light abort rates from the NIMITZ and fleet-wide In-f light 
abort rates were used. 

ly) Third, each abort experienced aboard the NIMITZ during 
the above forty-five day period was Investigated to determine 
if the failure would cause abort during execution of this 
particular high priority mission. Of these. 13 pre-fllght and 
in-fllght aborts, si x^ were determined to be associated with 
equipment which would not compromise flight safety or mission 
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success. 



Therefore, a derived "combat* pre-f light abort rate of 



3.8% and an in-flight abort rate of 1.9% were computed. In the 
subsequent analyses these abort rates will be referred to as 
"combat" rates while the combination of the NIMITZ pre-flight 
and the 18 month fleet in-flight abort rates will be referred to 
as "peacetime" rates. 



To address the three questions above, four statistical 
methods were used. The first approach involved computing 
the expected numbers of aircraft available at various points 
in the mission using the two abort rates cited above (Figure 
1). Given eight aircraft on board the NIHITZ and utilizing 
the combat abort rates, the planner could expect to have 
seven mission capable aircraft depart Desert One and six 
complete the mi^Aion at Hansariyeh. Osing the higher peace- 
time abort rates, the planner could expect to have six mission 
t capable aircraft depart Desert One and five at Manzariyeh. The 
actual aborts experienced by the helicopter force are plotted 
for info rma t ion a t the times they became known to COMJTF, The 
second method (Figure 2) involved determining probabilities 
that at least five helicopters would be available at the 
I completion of the mission at Manzariyeh given various numbers 
' available for launch at the NIMITZ (assumes crews available). 
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\yr This figure shows that with eight aircraft available, 
the probability of at least'.^five completing the mission /Is ^ 
90%, jie^^cpmbat ..criteria^ and /65% using peacetin^^ abort 
rates. If the number available is increased to nine, the 
probabilities increase to 96% and 79% respectively. Simi- 
larly, If only six had-been available, the probabilities of 
five completing the mission would have been reduced to 58% 
and 27%. 



PROBABILITY OF AT lEAST 5 nH-53D ARRIVE A DESTINATION AS A 
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(yj i*<The third approach (Figures 3 and 4) involves computa- 
tion of the probabilities that at least five mission capable 
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,„.S30.s -ouia be .vauable .t the ni-e-slt. ,iven th.t 

Ine. ei<,.t o. seven ..Usion cite.i.. .ctu.U, t.K. 

either eign planner 
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n,ure 4 can also be usea to derive expectations subse- 
quent to the abort of one aircraft. For example: If eight 
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.fl «ne aborts with six fiours cemalnlng 
c airborne and one aoot*-" 
aircraft are airborn ^^p^^^. 

the .UBion. the planner still has 
atlonthat at least Uv. -UX cc-pl.t. that ..a.u.n. 
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^ .«i^..^<a m Involved determining 

ro)iJ^) The fourth methodology (Figure 5) 

^U)(;?s} ^ ^ , „ least five mission capable 

«K^Ki Titles of having at least .t^v 
•the probabilities w»- rteoart 

J u »{wAn six or five aepat*- 
helicopters arrive at Hans.rlyeh given 

desert one. I. si. aepart Bea.rt On., th.r. -ould . a .7 
;„ 37. probability that at l.-t »v, woul. complete h. 
• r - . ■ xf only five -ere launcbea the probabilities 
Rescue mission. it o"^y 

"to 36* ina 56% that all five -old complete the 
'decrease to 3b%..#na 

operation. 
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(U) Based on analysis of the available RH-53D abort data, 
it can be concluded that there was a valid basis for the judge- 
ment that eight aircraft were sufficient to complete the 

mission* 

j/^ The analyses of the available data indicate that with eight 
aircraft launching from the NIMITZ, there was an 86% (peace- 

"time) and 96% (c'oinbat) probability that at least six mission 
capable helicopters would depart Desert One and an 8.?j&and'98% 

^probability that at least five would arrive at the hide-out^ 

> site. t 

(U) The JTF determined that eight helicopters were required 
on the aircraft carrier to provide high assurance for mission 
success. The JTF also determined that seven mission capable 
helicopters would" provide sufficient airborne redundancy. A 
minimim of seven mission capable helicopters were required to 
meet criteria for the mission execution decision. To gain 
further BSsuranwfSSnisslon successi the JTF had established 
a firm criteria which required that a minimum of seven be 
mission capable as the formation crossed the Iranian coast. 
This procedure provided high assurance of at least six at 
Desert One. If at least seven were not mission capable at the 
coast r the mission would be aborted. Though there would be 
some risk of compromise* as a result of an abort at this points 
it was the JTP's judgement that the mission could be regenera- 
ted during the following days as weather and other conditions 
permitted. 



An analysis of the planning factors was conducted by an 
independent team of- analysts. They stated that from an 
analytical perspective, available data indicate that with 
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eight alrcr.ft Lunching. £ro- the N1HIT2 there -a. a high 
probability ^ge* using. ,c«.b.t r«X«t that at least six mission 
capable aircraft would^ depart De«.rt One. The analysts also 

stated there -as a 88% probablllt, that si. -o»ia depart Desert 

One if seven were launched. 

^ TWO of the helicopters, .2 and 6. had -ecb.nlc.1 failure, 
vhich demanded abo,it under combat rules regardless of weather 
conditions. There was less than a 4% probability that more 
than two aircraft would abort in flight, prior to departing 
Desert One, once eight had been launched from the HIKITZ. 

,0) When the pilot, of 15 lo.t visual contact with other 
helicopters in the flight, mechanical failures they had 
experienced became cause for an abort. Helicopter 15 was 
capable of proceeding to and beyond Desert One had the enroute 
weather been as forecast or had the unforecast restriction to 
visibility been less severe. 



lu) ^ statistically an additional helicopter launched from the 
flMITZ would have increased the probability of .1« mission 
capable aircraft arriving at Desert One by less than 3» 
(combat rules). For a ninth helicopter to have changed events 
on 24 Apr 80, it would have had to proceed to Desert One. 
Planning requirements for EC-.30S at Desert One would have 
probably increased fro. three to four in order to transfer fuel 
to nine helicopters and have sufficient contingency fuel at 
Desert One to accomodate unplanned delays. 
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X„ retrospect nine .eUccpter. «o»X- h.v. been -ore 

planners tnat en ea.U.on. niss.on cape.e HeUcoP.^ 
. . NIMIK. Given the high probabilities of 

was required on the «H1K. 

„l,.lon s-cce.. -Uh .l,ht beUccpters, the -1 
UKely ha,e schea-lea nine to Oesert One as a trade off t 

c.»..a b, increased operational 
the risk of conproBlse eao«.a y 
exposure and the added lo,l.tlc effort to .-pport the 



helicopter. 




olin ../^^«>at additions .ction. could have bee 
.aken to increase h.U6opt.r «U-.Uit,7 In »....ln9 the 
failures that occurred durln, the .Uslon. there are no 
..entif iable additional »alnt,««.« .ctions «Hicb could have. 

oreeHided the falloMS. Those 

been taken which would have preclude 

„„i,ue actions which were taken (i.e.. re-o,al of dust 
screens. insp;;t";;n of hvaraulic pu.ps. pre-ature replac»ent 
Of ti»e-chan,e ite„s. etc., had no --"^-^ J. 
..e -ission. , usln^the combat pre-fli,ht abort data there 
would be .-nit^hU, of all ei,ht RH-SBCs takin, off.. 

. ,^ the eiaht mission RH-53Da was 
Maintenance performed -on the eig 

adequate In all respects. Special -aintenance procedures in 
the for» of additional ch«:k lists, which includea extensive 
,„,pectio„ procedures, were .cco-PXUhea to the satisfaction 
of the nission -alntenanc. officer. Hl.sion pilots felt 
aircraft were In excellent «terl.X «H-ltlon. The aircraft 
Had been flown as necessar, to esercise the dynamic components 

to verifv/evaluate «l«t.n«». -ctions. Special supp y 
3„pport was also provided. Bl,ht .Is.lon ready RH-SJDs 
launched fro™ NIHITZ on ti-e for the rescue mission. The 
,„t that ail eight RH-53D. did takeoff and fly for two 
nours attests to the maintenance effort expended toward the 
success of the mission. 
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Question 9. (U) Should an operations analyst or maintenance 
analyst have been able to predict the failure? Prom an analyt- 
ical perspective, it would be highly improbable that an opera- 
tions or maintenance analyst could, with any degree of confi- 
dence, predict either the types or numbers of failures encoun- 
tered on this mission* 

(U) There was no ^correlation between mission related material 
failures/non-failures and hours flown by individual RH-53DS 
since deployment or in the previous month. Aircraft 13, #4 and 
IB, with relatively low flight hours since deployment were also 
mission ready at the refuel site. Aircraft #1 and #7 with 
relatively high flight hours were also mission ready. Con- 
versely, of those aircraft that aborted, 12 and #5 had high 
time while #6 flight time was relatively low. 

(U) There was no correlation between mission related material 
failures and component life remaining. All components on all 
aircraft were"i^i"tro>ilowable operating criteria, as a result 
of log book inspection, and generally averaged 60.5% of life 
remaining. Individually, average component percentage of time 
remaining per aircraft was as follows: 11-62%, 12-56%, 
#3-58%, #4-63%, 15-65%, #6-48%, #7-65% and #8-67%. 

yrjH^n addition, the analyst cannot predict the synergistic 
effects of unrelated events and the ultimate outcome on the 
mission. For example, with respect to helicopter #5, TACAN 
failure did not cause the abort. Plight Instrument failure 
did not cause the abort. The reduced visibility did not cause 
the abort. Loss of visual contact with the flight did not 
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cause the abort. T.k.n eoUeetlvely, they 

whlllty of occurrence. TaKon 
,.a . low prohebiXlty ^ ^^^^^^^^^ 

c.„s.a . aeclsion to .bort thU 9 ^^^^^^^ 

.hot heUcopte .S ^^^^^^ 
arriving •t Desert on. as 

,.r. th. ite.» e.X«:t«> to be in the hellcop- 

croee ,„ ..UcPt.r. ... 3 ^ 

country P.rts kit. ^^^^ co-pon- 

„or».tlon ..ctlon " ^ Kit. c.rrl.a 

e„t.. byareuxic nuia. -na --c ^^^^^^^^^^^ 

proviaea for the P-rpo.e^o ^^^^^ ^^^^ ^^^^^^^^^ 

p,l..rlly -urln, the • ^^^^ nu,. (8p.tK 

the .uxUl.ryJ-' Excitors (CoU) . .te- 

crrlea. ^o" " '^^^^ c.rrlea. 

.„,l„e ,,c«y -ithout the .aaltlon 

These .re Items that^.an D ^^^^^^ 

.r^ial tools Other than a crew 

c£ peculiar or special ^^^^^ 

^ Is coBpaet and XH»t ano 

tool Kit, «.e KU IB C P ^^^^^ ^ ^^^^^ 

without taun, up valuable spa ^^^^ ^^^^ , 

J, m-lBK None of tne 
, £,« poonas (5 IB)- .„ aircraft 

.„ut.s to ch.n,e .na prlm.rUy .^.t. ^^^^ ^^^^^ 

Based on experience, tne □« 
turned up. Based on ^^^^^^ the 

were the most llKeiy 
those - ^^„^,,„.,,,„3 pr«=luaea ta.ln, part. 

...slon. W.i.^t ^ ^^^^^^ ^^^^^ „,..ion. 

and components not exp« 
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(U) It Should be noted that the secondary stage hydraulic pump 
has a relatively low incidence of failure. In this specific 
incident, the pump failure was the result of a loss of fluid 
in the system. While the area in which the leak occurred was 
identified, the specific cause of the leak was not (l-e.. 
failure of the jam nut or a fracture of the tubing). In 
any event, repair would have required replacement of that Iten 
as well as the PW. Therefore, even if a secondary stage 
hydraulic pump had been Included in one of the cross-country 
kits/ it is unlikely that the necessary component to repair any 
specific leak could hav« been anticipated. 

(U) The failures on helicopters #6 and ftS could not be reme- 
died by spare parts. It is impractical to carry and replace a 
main rotor blade. The power supply could not be changed 
enroute due to the access door to the failed component being 
located on the aircraft floor beneath Internal auxiliary fuel 
tanks . 

Question 11: ^ Were the helicopter pilots adequately trained 
to perform the mission as planned? -plirlng training, the. 
helicopter pilots . developed a highreapabil Ity to fly formation 
^in blacked out conditions. The planners had determined that a 
single formation was preferable to separate flights. A single 
formation would reduce noise exposure and possible detection 
compared to separate aircraft in trail. Observers on the 
ground would not likely report one aircraft (only a well- 
trained observer could aurally detect a large formation) but 
might report a string of separate and succeeding aircraft. 
Pilots were also trained to navigate and operate individually 
in the event it becamfe necessary. The pilots had flown an 
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.ver.,. of .PPro«l».t.ly XW hour, of night operation, during 
training for the mla.lon. -uch ot It -bile navigating Individ- 
aally. They «er. prepare! to go alone. It n«:e.8ary. 

,.^o» the outset, the h.llcopt.r. pl.»».a to fly at 16« 
iCvel This procedure was adopted aft.r training t..t r.ault. 
ahowed that aural detection was less lively -t lo« altltud... 
The aural .nvelop. was considerably smaller compared to that 
When nown at higher altitudes. 6ut the -ajor reason, tor low 
altitude navigation was to -4»Ke- advantage of the enhancements to 
navigation offered «.zia.e" "ight vision goggles. The ability of 
"the pilot to ... navigation check points and flight obstruction 
through the NVGs 1. dlr«=tly. affected by altitude above ground 
level, slalit range, -blent lUu-lnatlon. and In-fllght visibil- 
ity. '-v the HXGs .^quatrt9-pro*Td%..vlsoal ln£or4»tlon In two^^ 
•dlm.n.lon.'Sh7rl«.ntal. and v.rtlcal). bat ptovW. t>r l.,. In. i 
ffiT third dimension of distance and depth perceptlST.. Flight 
at low altltud.s,^th.r.fore. offsets low Illumination and 
flight visibmryTrible... During training .nd r.heir.al. 
the helicopter pilot, had mad. numetou. approach.a and landing, 
to waiting C-138S for refueling. Ho.t of the landing, and 
-refuellngs had occurred on hard iurfac. -bile training for 
another refueling option. But pilots fro. all alrcr.w. had b..n 
■present during one exercise where four helicopter. r.fu.l«l on a 
desert dry lake bed. They had high confidence in their ablll- 
tle. and In the plan. Early In the planning process. It wa. 
determined that the Iranian -tidars and air defense system wa? 
not very effective. At that time (Dec 79) , It was felt that the 
helicopters should remain at Ion altitudes 




^ ^g^mgHHllllgll^ from takeoff until beyond the first 
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i|ptintain rang?, a-pproxlmately 60 nlles inside Iranian Sir space, 
•*and then ther-etruld "y "P to:?,BB0 feet AGL at little risk 
enroute to the refueling area. Later this estimate was updated 
to 5.000 to 6,000 feet W3L beyond the »ountaln range. The iradar 
data was briefed to the helicopter and C-13B aircrews. 
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EVALUATIONS^. training and 

.ligation IS that the planning, training 
^1 evaluation ^^^^^^ ^^^^^ 

«f ».hiB rolBslon aia not ovetAjr r 

,^..lon.. J^,,,,, ^ poor vUibility 

VHC nl,.t .ut uss eo for , ^^^^^^^^ ^^^^^^ 

malfunctions were exper ,.,«oter pilots' ability 

night U.«a.r, th. fer» „ 
.tructufd ».nn.r .na pUnnlnq couia 

necessary. 

-aiP^ «tablished to recover downed aircrews 

{ \ 0 ^ The procedures establishec . . m 

(U) 2- je^ F rescue mission. In 

^ -J i« t-raining and on tne 

v,ere validatd In training, ^ await 

^^^inAfed to »evade and await 

' *■ copter I8 . 

3 -^iho... possible r.a« -.tection .U.,.aiV . 

. .or aAeast one o. the pUots. each o. the pilots 
„ vie. aecUion that He sHou.a «, the proU.e 
„,ae the indiviaoal 
► the altlluae at which they haa trained to 

h. .ix arrivea, aXthou,h .ate (one returnin, bee.-., 
fact that SIX ar procedures and 

o£ faulty flight instruments), supports their P 

abilities in this environment- 

^0^ « A riMEGA were useful aids to low level 

4 V^Ul The PINS and OMEGA were u . 

t-o be sufficiently 
were not considered to oe 

T T T _ltfl 
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without terrain references. Confidence in the PINS and 
MEGA, when known to be accurate, was of such a nature, as 
to be an aid to navigation on this mission. PINS is ad- 
versely affected by low airspeeds (below 70 knots) and high 
angle of bank. 

5, 6, 7, and 8. (U) The evaluation is that the planning 
factors used by the JTF were valid. The mechanical failure 
rate of the helicopters on the mission was exceptionally 
high and unpredictable. A ninth RH-53D on board the NIHITZ 
would not have altered the outcome unless it was scheduled 
to launch and fly the mission to Desert One. There are no 
known additional actions that the US Navy or the JTP could 
have taken to further increase helicopter reliability. The 
mechanical failures, compounded by unforecast weather 
resulted ln-II^i8sion abort. The absence of the weather 
phenomenon or one "leas mechanical failure could have enabled 
the force to proceed. 

9. (U) It would beHiilghly Improbable that an operations "or 
maintenance analyst could, with any degree of confidence, 
predict either the types or numbers of the failures encoun- 
tered on this mission. 

10. (U) The items selected to be in the helicopter cross- 
country kit were adequate to support anticipated require- 
ments of this mission. Additional parts in the cross- 
country kit would not have enabled maintenance personnel to 
remedy the malfunction which occurred and continue the 
mission on schedule. 

11. (0) The pilots were adequately trained to perform the 
mission *as planned and demonstrated the ability to contend 
with the unforecast conditions encountered. 
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OPERATIONS M DBSBW OHB 



^ niOZ 120 m from Desert One, -xn _ 
1W> ,,ot of the le.a HC-IBO to 

pLsitionea hi^seU .ehln. the co-pHot of ^^^^ 



assist 




(U) —rKi iSelq^ -aa. « low-level FLIR pass to 

.:m^^^^-^^ -"/^ , ..„,.e tcocK -as 
observed and landing 



the area. 



r ,) ^ ^ The touch-down was hard "and 

^ the C-130 landed. 

«SC^ure radio was disabled. 



^ " assignee «ere a.ploy.a to ..cure the 

speaking -personnel i^eaiately. 
J /^f the landing zon«» 
"tsUTa iroacMn, .o. t.e west. .He sec.rlt, 

' T t e L aetalnea t.e a.Wer ana « P 

--P-'^ ^^^^^ ,„e.s approa^ea ero» tHe 

,„s. * tew nlnote. later 

.St. X.e nrst. a t.c. ana . .ont of 

element -as re,-Uea ^^^^ ^^^.^^^^^^ 

vehicle, c.u.ln? the tracK ^^^^ 

„ „. ...... ,.«-» •-.r.n.L.. ....... 

the area at high speed. The ^^^^^ 

1- hut could not overtake it ana 
pick-up l^y. motorcycle,, but coui 

and drivers escaped. AAR-6-A15 
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^(jp^ When the Desert One Commander discovered that his secure 
radt^^ was disabled and that the | 48^fi«?Com»ander 's secure 
radio was on another MC-130, he elected to broadcast a single 
codeword over an unaecure HF radio to inform COMJTP of his 
arrival. This call, at 18562, was not received directly by 
COMJTF, but was immediately relayed by another facility. 



^5?) During thi3^time, the CCT resurveyed the two landing 

and insUlledJHHIBilPHIMflii^^'''''^^^ ''''^'^ 

'^navigation -^OTofffir aid^ubaequent aircraft' in locating Desert 

One. OELTA personnel began to unload their equipment. 

^^^t 191 5Zr MC-130 #2 landed and dischjarged'* 51 passengers. 
Two minutes later, MC-IBO #3, followed by^C^lSOs #1 andjT 
landed M ttgdff- lo aded 32 personnel and their supporting 
equipment. Because of congestion in the landing zone, ,lc-130 
#3 was not scheduled to land untilTic-UOs #1 and 2 departed 
gMMMMMB At 1924Z, the two MC-130s' took-of f and the third 
"EC-no landed'and 'taxied to his refueling position n^»t to 
EC-130 #1 on the north side of the road. As preplanned, all 
aircraft engines were to remain running while on the ground at 
Desert One. 

C'j)jtW5T By 1925Z, the DELTA Commander's secure radio (which 
arrived on MC-130 13) was set up and secure voice communica- 
tions were established with COMJTF. (There was also a secure ' 
radio Installed on BC-130 #3.) At this time the incident with 
the vehicles was reported to COMJTF. 
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QUESTIONS 

;757^s there adequate reconnaissance of the^eaert One 

Tgfrf^lre there adequate procedures to intercept and detain 
persons trafficing the road at Desert One? 
3. 



fsert One secure and unsecure .communications 
sufficient?' 

. - »il aircraft kept running 

4. (U) Why weresthe engines of all aircra 

during, the refueling operations at Desert OneT 

5. fP^iere the command relationships at Desert One clearly 

defined? 



DISCUSSION : 

Question 1 . jj/^"^ 

it Desert One 



•ma there 



adequate reconnaissance of the 




"''!^»thle-i^^ undetected oDs.acle ^ 

the landlngjgone! 




Question ^i^ff^PST Were there adequate procedures to intercept 
and detain persons trafficing the road at Desert One? The 
Commander of the security force and his team were among the 
first to deplane. Almost Immediately they observed a vehicle 
approaching from the west. (The FLIR was retracted during 
landing which precluded the aircrew from detecting this vehicle 
with the* sensor while in the landing pattern. The narrow field 
of view of the'NVGs also impaired lateral visibility.) The 
security teamwtH|H|HHHHHIHHHIHHMM^ 

tried to flag down the vehicle but it would not 
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stop. Shots were fired overhead aftd it stopped. The vehicle 
was a bus containing 44 men, women, and children who were 
detained. •A motorcycle team immediately deployed to the west 
and. east to block the road approacheS|| The two man team sent 
to the west encountered a fuel truck with a pick-up truck 
following closely behind. The fuel truck driver would not stop 
when they tried to flag him down. Shots were fired into the 
engine and left front wheel area and the truck burst into 
flames. The driver jumped into the pickup which had made a 
U-turn and departed to the west at high speed. JTwo security 
men ^n motorcycles gave chase but could not maintain contact. 
The Iranians apparently turned down a side roadr turned off 
their lights and hid in the hills to the west. 

(yi \^ The Desert One Commander, Commander of the security 
force, and I'commander of DELTA discussed the incidents with 
the vehicles. They came to the conclusion that truck drivers 
had not seen the HC-130 and the driver would not have known 
foreigners were involved in the incident. 



It was determined that the bus passengers would remain in 
custody and be flown out as planned for this contingency. 



that provided the flexibility necessary to satisfy the fuel 




Although Desert One was the only suitable site in the area 
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and distance requirements, the road was troublesome, ^nths of 
.reviewing all available data and consultation with Iranian and 
.j^American personnel who might know of some other suitable 
landing area had been fruitless. The JTF had determined that 
they must be prepared to deal with vehicles that might enter 
the refueling area. 'Estimates were that two to four vehicles 
might pass through during the entire operation. Howeverf there 
were no other suitable landing areas to be found within a 150 
mile diameter area which would enable the helicopters to meet 
fuel requirements. These considerations led the JTF to include 
a security force to control ground access at Desert One during 
the refueling process. The security force had been trained in 
desert conditions and was judged to be prepared to deal with 
contingencies of the type encountered. The JTF J-2 had also 
conducted studies on the Iranian Armed Forces, Gendarmerie, and 
Polic^llllPIII^III^III^IIPPPIIIIIIIIIIIIIII^I^ The JTF 
made the judgement that most, if not all incidents would go 
unreported and^litJtJg , action would be taken that could compro- 
mise the mission because of the breakdown in the Iranian 
social and armed forces structure. Desert One was located in 
a remote area o£ Iran, a feature that added confidence in 
selecting it for the refueling operations. 






{jteT The immediate encounter with the bus and two other 
vehicles surprised the force. They had anticipated being 
able to observe vehicle traffic urtiich might be on the road 
during the NC-130 approach to Desert One and land after the 
vehicles passed through. This was not the casei the bus 
arrived in the vicinity of the landing area almost imme- 
diately after the MC-130 completed its roll-out. 



) The driver and passengers were detained without injury 
and loss of life was avoided. Apprehension of the other 
vehicles was not as successful. The security team responded 
rapidly and probably performed as well as could be expected 
under the circumstances. There was no loss of life on either 
side. Action by the two drivers that escaped indicates that 
they had ma joK.cea«on8 . to avoid apprehension by Iranian law 
enforcement. The performance of the road security force ' and 
subsequent judgement concerning compromise were satisfactory. 

U^'The tactic of observing the LZ during a preparatory FLIR 
pass had been rehearsed during exercises. It can be specula- 
ted that more extensive overflight along the axis of the 
roadway would have detected the bus (and possibly the fuel 
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truck) and would obviously have resulted In delaying aircraft 
landing until the area was clear. 



The requirement to retract the PLIR turret in order to 
lower the noseyei^r, limits the ability to monitor ground 
activity during final traffic pattern maneuvers and landing. 
Use of NVGs is an adjunct to but not a substitute for FLIR. 
Not only are NVGs limited in range b'ut their telescopic 
field of view decreases overall effectiveness when used from a 
relatively fast moving platform. In hindsight a more protrac- 
ted airborne road reconnaissance probably would have detected 
at least one of the vehicles which intruded into the landing 
area. 



JTP J-2 had evaluated the likelihood of some Indigenous 
hide traffic at Desert One as "moderate to high' 





(conclud- 
ed that as dayC»ntfSB«iBperatures Increased more night activity 
along the road should be anticipated. Mission personnel trailed 
accordingly and were prepared to deal with Intruders. It is 
unfortunate that three vehicles arrived in such a short span of 
time. However, their sequencing was - and remains - outside the 
scope of predictlblllty. No other Iranian vehicles approached 
Desert One during the next four hours. 
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^IjjW Had the road security team been afforded 'the time to 
establish the roadblock posts, they would have been better 
prepared to control vehicle access. The security force did» 
however, respond rapidly, and demonstrated considerable 
flexibility and ability by apprehending the bus. 

(U)/ .. 

Question 3. YTS) Were Desert One secure and unsecure commun- 
ications sufficient?^ The lead HC-130 had a secure ttSC-3_ 
TACSAT radio installed. The DBLTA Conunander i had ' V secured 
portable radio which was transported on HC-130 #3 and woulid 
be 'available for the Desert One Commander's use upon depar* 
ture of MC-130 #1.A second secure TACSAT radio would also be 
available on EC-130 #3. Therefore^ when the TACSAT radio was 
disabled during' the. hard landing^ the Desert One Conunander 
was unable to communicate with CONJTF or..other elements by 
secure means from 1810Z until the landing of NC-130**#3 at 
1917Z. 

\M) The absence- o^ this capability severely inhibited the 
flow of information between the Desert One Commander and 
COHJTP. After determining that he had only unsecure commun- 
ications available, the Desert One Commander directed the 
transmission of a single codeword to indicate that he had 
landed. This transmission was not received directly by 
COHJTF but was 'relayed by another source. Since there was 
to be no response to clear text radio calls, the Desert One 
Commander could not know whether or not COMJTF had received 
the message. (COMJTF did receive the message) 
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l^\)jy^) ^pon arrival of MC-130 #3 at 1917Z the DELtX Commander's 
secure portable radio was set-up and secure communications 
were established at 1925Zr five minutes before the scheduled 
arrival of the helicopters. Throughout the remainder of the 
missiony secure communications were maintained between 
CONJTF and Desert One. 



Question 4. ^'St Why were the engines of all aircraft kept 
running during the refueling operations at Desert One? It 
was determined early in the planning of the rescue mission 
that the helicopters would keep their engines running during 
the refueling operationr regardless of the manner of the 
refueling. While under certain conditions the RH-53D can 
sustain flight on one enginer it cannot take-off with one 
engine inoperative. In addition, refueling aircraft with 
their engines -running is a routine practice for RH-SSD's. 

^ when it was decided that the EC-130s would refuel the 
helicopters oii::tiie.-:ja?roundf it was also decided their engines 
would remain running. This procedure was adopted to avoid 
the potential for a restart malfunction at Desert One. A 
C-130 could not take-off at Desert One on three engines. 



Question 5rl^^<Hj Were the command relationships at Desert 
One clearly defined? All participants in the operation had 
a clear understanding of the cha in-of -command . COMJTF 
designated Colonel Kyle as overall commander at the Desert 
One refueling site and responsible for all personnel present. 
Subordinate elements such as the helicopter detachment* 
C-130s, DELTA, and CCT each had its own organic command 
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structure. While >Colonel Beckwith /of DBLTA hdld the same 
military rankHis'Kyle, he was responsible to the Desert One 
Commander^Jger the performance of his unit only. The same 
(9> held true £orijt0//[ll^j//^t the C-ISOs: ^Cleutenant' 
A Colonel Self fert p£ the helicopterB^^m||||mi|[H^ the 
fi^G' Security element aniqHBHHBHi^^ Combat'lZbntrol 
Team, were all of lesser grade but equal in the organiza- 
tional structure. The following graphic depicts the organ- 
ization for Deserit One OperatiiDnai 



Desert One Commander 



Commander .DELTA 



Commander C-130s 



Commander Security 
Element 



Commander Helicopters 
(upon arrival) 



::ommander CCT 




2. The procedures developed for the detection, intercept 

tion and detention of vehicles trafficing the road were basic- 
ally adequate. However^ more specific prelanding road survell' 
lance procedures within the constraints of known Gendarmerie 
outposts would have afforded a level of confidence that there 
were no vehicles on the road that would arrive before the C-1308 
could land and fully deploy the security force. Even though the 
encounters occurre^ before the security force was fully deploy- 
ed, they responded quickly and effectively. There is no evi- 
dence that the escape of the individuals compromised the mis- 
sion, t 

3^^)<«tf^ The failure of the TAC8AT radio on MC-fle tl during 
landing denied the Desert One Commander the use of secure 
communications until arrival of NC-130 13. This inhibited 
the flow of information between command elements. 

4. ^Jt) The decision to keep all engines operating while at 
Desert One was^^appfopr iate and eliminated a possible cause 
for an aircraft not to depart from the refueling site. 

5. The command relationships at Desert One were clearly 
defined and understood by all participants. All forces were 
under the operational command of the Desert One Commander 
while at the refueling site. 

4 
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THE ABORT DECISION 




{^g} Pit 2101Z, the Desert One Commander reported to COMJTF 
that there were six helicopters on the ground. It was subse- 
quently determined that helicopter #2 was not capable of 
continuing the mission and this was reported to COMJTF at 
2120Z. At 2130^ COMJTF recommended that the Desert One 
Commander consult with the other unit leaders to determine if 
the mission could be continued with only five operational 
helicopters. The Destfrt One Commander replied at 2135Z that 
he had consulted with the others and that it was not feasible 
to continue. He recommended that all aircraft return to 
launch points and requested guidance on the bus passengers. 
After consultations with CJCS, COMJTFf at 2202Z, directed the 
Desert One Commander to abort the mission, destroy helicopter 
12, disable the bus, and release the bus passengers. 



QUESTIONS ; 

1, (U) Should COMJTF have directed that the mission be contin- 
ued with only five helicopters? 

2. (U) Should COMJTF have directed that helicopter #2 continue 
the mission with a known failed secondary hydraulic system? 

DISCUSSION; 



Question 1:1 ^) Should COMJTF have directed that the mission 
be continued with only five helicopters? During mission 
planning several mission abort criteria were established. 
Given the requirement to extract approximately 200 personnel 
(including former hostages, rescue force, and helicopter 
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crews) from Tehran and the helicopter lift capability at the 
expected temperatures and density altitudes, it was determined 
that five RH-'53Ds would be required for the actual rescue 
mission. Because of fuel and lift requirenents to complete the 
mission, six would be required to depart Desert One, All 
aircraft would be operating near maximum gross weights. 



0] 

) Each RH~53D would be transporting approximately 5,000 
pounds of personnel and equipment. Each individual and his 
equipment had been weighed to Insure an even load distribu- 
tion. To continue the mission with five helicopters from 

e 

Desert One would have required either a reduction in the DELTA 
force, elimination of required equipment, or, a reduction of 
fuel from the helicopters. 

if) A reduction— in the DELTA force was not feasible In that 
specific multiple" tasks were assigned to each individual and 
every member of the team would have been needed in order to 
complete the jttaa^gjgg'-Siiiillarily, leaving behind any substan- 
tial amount of equipment trould have seriously jeopardized 
DELTA'S ability to continue the mission. 

{^) The fuel being carried by the RH-53DS was only sufficient 
to complete the mission to Nanzariyeh as planned with minimum 
reserves. If fuel had been off-loaded at Desert One, it would 
have been necessary for the helicopters to fly from the hide 
site to Manzariyeh for refueling before extracting the force 
from Tehran. This would have delayed the extraction and 
significantly increased the risks. 
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(u) (Jfi) Further, departing Desert One with only five helicopters 
would subtantially reduce the probability of having five 
operational the second night. With less than five available, 
it would have been necessary to establish a shuttle operation 
between the HLZ and Manzariyeh with refueling at Manzaciyeh. i 
Since the round trip would require more than one hour, those'^ 
left behind at the embassy compound or stadium would have been 
at extreme risk. 

Question 2; (U) Should COMJTF have directed that helicopter 
#2 continue the mission with a known failed secondary hydrau- 
lic system? Although helicopter «2 had been flown for about 
two hours with a failed secondary stage hydraulic system, it 
is not prudent to postulate that it could have continued, 
operating at, or near* naxinum gross weights could result in 
maximum demands-being placed on the primary flight control 
hydraulic system J If this occurs, with the secondary system 
inoperative, the likely result is cavitation of the hydraulic 
pump and a suBSttijurat'loss of flight controls which has catas-' 
trophic consequences. Further, failure of the primary hydraulic 
system in flight would result in rendering the flight controls 
inoperative. 

EVALUATIONS ! 

1. (U) The decision to abort the mission when a pre-estab- 
lished mission abort criterion was reached was prudent. 

2. (U) A decision to direct helicopter «2 to continue the 
mission with a known failure Involving the flight control 
system would have endangered the lives of the crew and ground 
rescue force on board that aircraft and would have jeopardized 
the remainder of the mission. 
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DEPARTURE FROM DESERT ONE 

BACKGROUND t 

fw| At 2135Z, the Desert One Commander recommended to COMJTF 
that the mission be aborted and that all aircraft and personnel 
be returned to their launch points. COMJTF directed the Desert 
One Commander to standby for a decision on the abort. At this 
time, the DELTA Commander began to cross-load his personnel to 
the four remaining C-130S In anticipation of the mission 
abort. At 2202Zir^ COMJTF transmitted the abort order to the 
Desert One Commander. Helicopter #2 was to be destroyed and the 
bus passengers were to be released after the bus was dis- 
abled. It was determined that helicopter t4 would require 
additional fuel to return to the NIMITZ. Therefore, the Desert 
One Commander directed that the OCT reposition helicopters #3 
and t4 so that helicopter 14 could receive more fuel from 
another EC-13B-Tind to permit EC-130 #1 to depart. At about 
2223Z, while moving to another position* helicopter #3 collided 
with EC-130 #1 and both aircraft irare engulfed in flames. The 
44 DELTA peraffnBii^^luS'''all but five EC-130 crewmen trapped in 
the ciiRkpit evacuated' the EC-130 tl. The pilot and co-pTIot of 
the helicopter escaped from their aircraft* 



^Jf) ^.The commander of the DELTA personnel^bn EC-130 11 raarshall* 
ed the survivors to the remaining three HC/CC-130S. 



(U) The helicopter pilots shut down their engines and evacua- 
ted their aircraft. 

(0) 

\b) The CCT Commander immediately directed EC-130 13 to move 
to a safer location. 
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yi^ The Desert One Commander directed the helicopter crews 
to board the C-130s and then set up an Emergency Conunand Post. 
He told the CCT Commander to insure the C-130's loads were 
evenly distributed, that none should take-off until so 
ordered, and initiated a sweep to insure that no personnel 
were inadvertantly left at Desert One. 

{$^) At 2240Z, tt\e Desert One Commander directed EC-130 t2 
and Mc-130 13 to take-off. Because of the soft sand and heavy 
gross weights the pilots were required to take-off at the 
minimum possible airspeed. After the dust settled from these 
take-offsr the Desert One Commander surveyed the scene , 
boarded the last EC-130 and at 2246Z directed the pilot to 
take-off. 



QUESTIONS ; 

1. (U) Subsequent to the collision of the RH-53D and the 
EC-130, was there positive control during the emergency evac- 
uation of the Ueserj^.One refueling site? 

2. (U) Why were the five remaining helicopters not destroyed? 

Why was classified information not removed from the 
helicopters? 



DISCUSSION; 

. V ^ 

Question 1: MI) Subsequent to the collision of the RH-53D 
and the BC-130, was there positive control during the emergen- 
cy evacuation of the Desert One refueling site? Subsequent to 
the accident there was certainly an opportunity for confusion 
and chaos. However, such was not the case as the Desert One 
Commander and the personnel under his command adapted to the 
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dynamics of the situation and exercised positive command and 
control on the scene. 



On EC-130 fl the passengers were loaded and doors were 
closed in anticipation of take-off. Immediately after the 
collision and the observation of flames in the coekpitr 
one loadmaster opened the right cargo door to permit evacua- 
tion of the aircraft. Another loadmaster opened the left 
door, but closed it immediately when he observed the flames. 
The DELTA personnel exited the. aircraft in a rapid but orderly 
manner through the single door. At personal risk, DELTA 
personnel and the loadmasters from the burning EC-130 assisted 
injured from the aircraft. 

(a) 

The radio operator of EC-130 13 initially notified COMJTF 
over secure radio aftter observing the accident. When a second 
radio operator saw the pilot of helicopter #3, walking toward 
the propellers o.f..K.-130 #3, he left his aircraft and escorted 
the dazed pilot" to-EC-130 #3. While escorting the pilot, he 
saw the co-pilot near the fire and led him to safety. 

(U) The Desert One Commander quickly established an Emergency 
Command Post and took positive actions to minimize the risk of 
further death and injury and to insure that no one was inadvert- 
antly left at Desert One, The helicopter crews in close prox- 
imity to the fire and explosions took immediate action to have 
their aircraft shut do%m and evacuate crews to a safe distance 
and assemble. There, the Desert One Commander directed them to 
board one of the remaining C-130S. 
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(U) The Desert One Commander also took action to insure 
that the Security Force had been recalled and directed a 
sweep of the area. Recovery of the bodies on the burning 
aircraft was not possible. 

Question 2: (U) Why ware the five remaining helicopters not 
destroyed? Consideration was given to destroying the five 
remaining helicopt^ers. However, munitions with delayed fusing 
were not available and directing personnel to return to the 
vicinity of the collision while munitions were exploding would 
have increased the probability of additional injuries. Destroy- 
ing the helicopters could have imperiled the take-ofC of the 
C-130S in the confined space available. 

Question^ 3) ^I^^Why was classified information not removed 
from the helicopters? Classified information was left on 
the three helicopters in the vicinity of the accident. However* 
when the Desert One Commander directed the crews of these 
helicopters to boar^ a C-130, he was not aware that classified 
information remained on some o£ the aircraft. Even had he known 
of the situation, there is no evidence that he would have 
endangered the lives of the helicopter crewmembers by having 
them return to the area of the exploding munitions. All classi- 
fied information except one route map on helicopter §7 was 
removed from the two helicopters (12 and t7) on the south 
side of the road. 



EVALUATION 

1. (U) Subsequent to the accident, the Desert One Commander 
continued to exercise positive command at the scene, insur- 
ing the evacuation of all survivors and minimizing risks of 
additional injury or death. 
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2. (U) Destruction of the five renaining helicopters could 
have jeopardized additional personnel and the departure of 
the three C-130's. 

3. ^5^Relovery of the classified material left In the three 
helicopters In the projcioity of the exploding munitions, 
could have resulted in additional casualties. 
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RECOVERY OPERATIONS 



BACKGROUND: 

V^) Upon receipt of the initial notification of the accident 
and recognizing the potential for many casualties, COMJTF (at 
22302) directed that*^«JBiio • IIBDB\l*C^j|giiipped C-Uls at|0m 
■■■|||||||[|^||| take-off and proceel^m^B and 
the rescue forB||||BBB^V requested that a C-9 

HEDEVAC aircraft equipped to treat burn patients (on routine 
standby status in Germany) be dispatche( 



) The (?-1tei^had *be«iiJ-4>reriiiJ8itioned 




ff.E 




The C-141S had reported on the ground at 1950Z and 



the crews had to -be recalled from their quarters. 



{j^) At 2241Z, the Desert One Commander directed that EC-130 #2 
^and HC-130 #3 take-off and return ^m^HB After ^their 
departure, he made a final survey of the scene, boarded EC-130 
#3 and ordered the pilot to take-off. Airborne, he reported 
to COMJTF via secure TACSAT radio that the three C-nOs were 
& airborne and would not require refueling tp reach H^m^ipP 
this timl^e recommended to COM«r that* the helicopters be 
destroyed by TACAIlt. He then began to survey the casualties. 
£ The C-UOs returned^H|||m||[|separately. 

Shortly after take-off-, one engine on EC-130 #2 had 
to be shut down because of a loss of oil. 
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) At 2321Z, the Desert One Commander provided an initial 

casualty ^"^^^^^^^^HHH^^I^HiHmHW 

HH^Bthree aircraft with two major burn victims, three 
other injuries and one person in shock. DELTA medics were 
administering to the injured. At 23412, the initial casualty 
report was up-dated. 



At 25/0001 2u the 'C-14is departel 



£i^^) NC-130 13 landed mHIHV 0158Z, followed by 
EC-130 »3 at 0200Z and EC-136 #2 (with one engine shut down) 
at 0213Z. Bach aircraft was met by DCOMJTF for a precise 
headcount to ensure that there were only eight missing person- 
nel. Plans were initiated for cross loading the personnel to 
The C-141S, 



C-141S arrived imH||H|§0228Z. Two USAF Flight 
Surgeons begaiT imnadiate treatment of the more seriously 
injured personnel to stabilize them for transfer to the C-141s. 
At 0315Z, the ^£rst C-14V took off with the injured and some 
Delta personnel. The second C-1J[1 departed at 0335Z with the 
remainder of the rescue force and DCOMJTF. At .this timer 
DCOHJTP reported that five USAF and three USHC aircrew members 
were missing and presumed dead. 



At 0803Z, the HBDCVAC C-|^^^^^^^^^^^^^H landed at 
Five minutes later, ^he C-Mls landed and, as soon 
as the O79 could be refueled, the Injured were evacuated 
to Ip^iB Subsequently, the remainder of the rescue force 
was returned to COHUS. 
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QUESTION: 



(U) There are no questions concerning the adequacy o£ the 
actions taken by COMJTF and DCOMJTF in response to the 
accident and evacuation of the rescue force. 



DISCUSSION: 



(Jp^^^he two_ HBDEVAC C-141S had been pr«-po8itiohed at' 




>ne of the aircraft was 

efquipped with a secure radio. At 1950Z, it was reported to 

COMJTF that the C-141s were on the 9^^°^"^ 4I||HHIPB "^^^ 
aircrews departed for their quarters, but some personnel 
remained on the aircraft and- monitored the secure radio. 
When COHJTF directed their movement^^mmmi some of the 
crewmembers were able to initiate pre->f light actions while 
the others weri?_responding to recall. This expedited their 
takeoff s and greatly reduced their response times. 



The resfifi|W|^ggO^ the HEDEVAC C->9» with provisions to 
treat burn patiehtST'-was tinely. Inasmuch as the aircireft 
£ ^^^^ved^mmmp before the C-141 with the injured 
personnel f no further comment is required. 

^ff^ There was some initial confusion in the casualty 
reports received by COMJTF. COHJTF had not received an 
earlier report that the crew of helicopter #6 had arrived at 
Desert One. The Desert One Commander was not aware that, 
when he polled the three C-130s after takeoff, some did not 
include their own crewmembers in reporting persons on board. 
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This initial confusion was soon clarified and* an updated 
casualty report was provided to COMJTF. 



Washington. COMJTF' s recommendation was that this not be 
approved. Washington authorities concurred with COHJTP and 
the air strikes were not directed. 

EVALUATON t 

(U) The actions taken by the JTP subsequent to the accident 
and takeoff from Desert One were timely and reflected a pro- 
fessional reaction to an unanticipated event. 
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infliqht refuelable MC and AC-130 aircraft, no suitable 
lonq range, heavy lift helicopters, insufficient tactical 
and airborne satellite radio capability, lack of intelligence 
(especially HUMINT) , ^ unrel iable and incomplete weather 
data, paucity of available forward launch bases and no 
operational funding cite all were constraints that adversely 
impacted on notonly developing*" rapid response force but also" 
constrained developing the force that iaventualiy attenpF^ 



the mission. 

2. (U) Based on the .information available, the decision 
by COHJTF to execute the hostage rescue mission was appro- 
priate. 

3. (U) Briefings were structured to support the mission. 
The briefings proui^adcJthe same information to all partici- 
pants. There is no evidence that the context of informatiotT 
provided to one part of the force was different or lacking 
from that provided others. 

4. (U) It was, and remains, beyond the state of the art 
in meteorology to predict, with any degree of accuracy, a 
localized suspended dust phenomenon such as that encountered 
on the mission in an area of limited or nonexistant report- 
ing stations. 



mission could have compromised the mission. Since late 
afternoon, weather satellite photography showed crisp sharp 
terrain features along the route where the dust was later 
reported, it is questionable as to whether or not it would 
have been detected and reported in time to influence the 
mission outcome. 




weather reconnaissance aircraft preceding the 
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e The lead MC-130 could have been tasKed to conduct 

.econnaissance and report significant un.orecast conditions, 
such a report .ay have better prepared the Helicopter 
PU.ht Leader for penetration into the area and would .oat 

,^ri.A a warning to COMJTP prior to receiving 
likely have provided a warning 

«.ii«hi. Leader's call that he had encountered 
the Helicopter Flight Leader a 

zero visibility. 

, ,0, Mlni-u. Observed inflight ,lslblUty eriteri. for 

the Mission couia have b tablishea. Wver, at.nl^ht, 

„ei„, ni,ht Vision ,o<„les. it -ouia be difficult to deter- 
mine When the »ini,.u» conaitlons exlstea. This couia c.u« 
, premature -isaion abort baaea on a aub^ective Jua,e.e„t, 
or leaa to a .lt».tlon where pilots .ight feel compelled to 
continue b^na their inaividoal capabilities. 

^8 X^-^The secure oo-unicationa capability and support 
were'^iequate for the planned -ission. However, the ae,ra- 
aation. in voloC»i«»&. which caused by several _ 

factora. inhibitea the ability of COHOTF to exercise realt.me 
co™..na and control when .le.lon de-anda overtaxed the 
system* 

, ,„, strict aaherance to radio .llenc. procedures after 
encounterln, unfor.ct condition, -ay have l«peaea the flow 
of information between coa-and ele-enta ana interjectea an 
element of uncertainty into the conduct of the operation. 

10 tu, There was a valid basis for the l»d,».nt that eight 
helicopters launching for the -Isslon would provide a hl,h 
expectation that the required number would complete the 



mission. 
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". <") The helicopter pUots -.re «,e,„.tely tr.lnea to 
Perfonn the mission ,s pl.„„ed d.«,„str,tea t'he ability 
to content with the unforec.st conditions enec.nte.ed. six 
successfully negotiated the route, attesting to their 
preparation for the mission. 

<") The abnor-al, unprecedented .„d unexplained 
.echanical .allure o. t.ree out o. ei,Ht helicopters 

overage of 4.5 hours, per helicopter) vas th. 

""^ t"* primary 
or tne niia«<f\n abort ai i ^*.t. ■ 
abort. All other contentious issues including 

the unforecasted suspended dust h»H k 

t'cnaea oust had been sucessfully 

overcome, 

'3. .0) Positive co^and and control was exercized at the 
Desert One at all times. 

M. .0, The ite»s_selectea to be in the helicopter cross- 
country .its were .de.uate to support the anticipated 
requirement, of ..,3 mission. 

^-s would not Have^^^,a maintenance p.r.onn.1 to r«,«,y 
'He malfunctions which occurred and permit the mission to - 
continue as scheduled. 

15. (U) The decision to abort the mi««i^« k 

. ^ """"^ mission when a preestab- 

lashed mission abort criterion was rearh^H 

was reached was prudent, 

• (lU 

^ With the exception of one map. the classified 

materials left at- 

xett at the scene were in fch« h.i { 

etc in the helicopters that 

were in the immediate vicinity of the fire and explosions. 
«ter the emergency evacuation of those aircraft, it would 
^.ve been .xtr«n.ly hazardous to .tt«.pt to retrieve this 

material. This could have resulted in ^m.- . 

esuirea in additional casualties. 

<«) The actions ta.en by the axr subsequent to the 
accident were timely, and responsive to the situation. 



